625.704 

H3CR  ) 

1995 


DATEiOa/10/95  oclC.  U)P' 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


)} 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
***  MISSOULA  DISTRICT  *** 


Montana  State  Library 


3 0864  1006  8728  7 


■pRIfEIONTRACTDR 

ORIGINAi:' 


UEPT.  FIELD  PROJECT 

PERCENT 


PAGE  NO:  1 


AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


'/.  CONT. 

USED 


TIME 


BR-STPP  5a"a(ll)A9  MORGEN  AND  OSWOOD  CONSTRUCTION 

FLATHEAD  RV.  BR.-  NE  OF  KLSP  G,  GS,  PMS,  SiC,  t STR. 

1.069  $ 6,9E6,93S  $ 5,695,801  i 5,E0A,895 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 

07/83/93  PHONE  NO  : 755-8557 

04/01 /95#»*  91'/.  80'/. 


IM  90-1(116)34 
ST.  REGIS  - TARKIO 


0.378 


DICK  ANDERSON  CONSTRUCTION 

REHABILITATION  OF  88  BRIDGES 

$ 1,787,877  i 1,574,988  $ 1,704,880 


11/16/93  F.P.M.  MAART,  WILLIAM  C. 

03/84/94  PHONE  NO  ;583-5800 

08/14/96***  98'/.  91'/. 


NH  84-1(34)87 
CLEARWATER  JCT.  - WEST 


4.978 


JIM  GILMAN  E)(CAVATING  INC. 

GR,GS,PMS,  Sy:,WIDEN  t BRIDGE 

$ 4,679,870  $ 3,656,189  $ 3,705,998 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 

03/07/94  PHONE  NO  :781-1769 

09/17/96***  98'/.  86'/. 


STPRR-STPS  487-1(6)0 
B.N.  OVERPASS  - WHITEFISH 


0.191 


D.H.  BLATTNER  I SONS 

WP  GIRDER  BRIDGE  t APPROACHES 

$ 4,186,807  $ 3,838,094  $ 3,475,080 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  :868-1889 

04/01/95***  91'/.  89'/. 


NH  5-4(14)173 
EUREKA-SOUTH 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 
3.804  $ 3,509,366  $ 3,051,818  $ 3,457,845 


03/03/94  F.P.M.  CHRIS INGER, KENNETH  L 

04/15/94  PHONE  NO  : 755-8566 

08/17/94***  98'/.  68'/. 


STPP  1-8(48)185 
KALISPELL  N.E. 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
4.571  $ 3,595,614  $ 3,878,388  $ 8,670,197 


04/07/94  F.P.M.  ROBERTS,  JAMES 

05/09/94  PHONE  NO  : 755-8555 

18/06/95***  81'/.  96'/. 


STPS  860-1(3)0 
LIBBY  - NORTHWEST 
STPS  567-1(1)0 
BOBTAIL  JCT.  - SOUTH 
RTS  488-1(3)0 
3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  tCOVER 

CRACK  SEALING,  SEAL  i COVER 

13.370  $ 8,787,395  $ 8,788,804  $ 8,687,781 


04/07/94  F.P.M.  ROEDELL,  DONALD 

05/03/94  PHONE  NO  :895-4005 

18/09/95*** 


96'/. 


87'/. 


IM  90-3(74)135 
BEARMOUTH  - DRUMMOND 


15.189 


PMS  OVERLAY,  SEAL  t COVER 
$ 


RIVERSIDE  CONTRACTING 
6,888,097  $ 5,615,356  $ 


4,840,710 


06/89/94  F.P.M.  JOHNSON,  ROBERT  L. 

07/18/94  PHONE  NO  :885-4970 

08/88/96***  86'/.  63’/. 


STATE  DCCUMENTS  COLLECTIOr. 


‘**  ESTIMATED  COMPLETION  DATE 


FEB  1 ■ 13S5 


•i 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 


'I  > 


DflTE!02/10/95 


PROJECT  NUNBER  LENBTH 
PROJECT  DESIGNATION 


TYPE  OF  MORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CKTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
*»»  MISSOULA  DISTRICT  *»» 

— iTOTTONTimDr™”""™ 

TRIMT—^ mnSTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AHARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO:  2 

■TOT.DEPT.  FIELD  PROJECT  MANAGER 

— porar rcoNT. 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


NH  7~2fSa)fO  FRONTIER-WEST,  INC. 

BITTERROOT  RIV.  BRIDGE  BRIDGE  DECK  REHABILITATION  1.WIDENING 

0.065  $ ai'fjSS?  $ 712,928  $ 


F.P.M.  MAART,  WILLIAM  C. 
07/25/94  PHONE  NO  : 523-5800 
07/05/95»*»  m 62’/. 


STPHS  52-2(18)28 
3 ML  SOUTH  OF  BIGFORK 
STPHS  52-2(19)29 
2 MI.  SOUTH  OF  BI(3F0RK 
CONTRACT  TOTAL 


A-1  PAVING,  INC. 

SHOULDER  WIDENING,  SEAL  ANDCOVER 

SURFACE  LEVELING,  SEAL  I COVER  CHEVRONS 
0.815  $ 146,928  $ 150,005 


06/29/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

04/01 /95*»* 


0'/, 


0’/. 


STPHS  2(86) 

DIST.  1-TURNBAYS  TURN  BAYS 

0.945 


A-1  PAVING,  INC. 

514,640  $ 479,309  $ 289,590 


06/29/94  F.P.M.  MCKINNEY,  JOHN 

08/30/94  PHONE  NO  :721-1769 

10/11/95*#*  60’/.  71'/. 


STPP  83-1(15)31 
CONDON  N.&  S. 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL  I COVER 
16.253  $ 4.819,610  $ 4,841,572  $ 815,486 


OB/03/94  F.P.M.  SULLIVAN,  SHEILA 

09/07/94  PHONE  NO  ;721-1769 

02/25/97*»»  17’/.  38*/. 


IM  90-1(120)3 
LOOKOUT  PASS 
IM  2(48) 

DISTRICT  1-INTERSTATE  SIGNING 
CONTRACT  TOTAL  0.738 


CHAIN  UP  AREAS 


JTL  GROUP,  INC. -MISSOULA 


INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

$ 1,441,697  $ 646,465  $ 450,014 


09/01/94  F.P.M.  JOHNSON.  ROBERT  L. 
09/23/94  PHONE  NO  ;825-4970 
07/01/95**# 


70'/.  07/01/95 


NH  5-2(66)59 

US  93/MT  35  INTERSECTION 
STPHS  5-2(63)83 
DAYTON  JUNCTION 
CONTRACT  TOTAL 


MONTANA  LINES,  INC 

PL.  MIX  BIT  SURF.  OVERLAY, SIGNALS,  LIGHTING  i SIGNING 
SLASHING  LIGHTS  AND  SIGNS 

0.000  $ 267,026  $ 160,875  $ 70,042 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

10/06/94  PHONE  NO  : 721-1769 

03/30/95*** 


44'/. 


47’/. 


NH  1-3(29)200 
SUMMIT  CREEK 


J i S CONSTRUCTION 

09/01/94 

F.P.M.  KALBERG,  J.  GARY 

PIPE  ^ SLOPE  FLATTENING 

10/18/94 

PHONE  NO  : 862- 1229 

$ 

91,441  $ 97,602  $ 

45,353 

09/26/96*** 

46'/,  35'/. 

STPS  354-1(4)1 

POLSON  - SOUTH  (NORTH  SECTION) 

3.267 


RIVERSIDE  CONTRACTING 
GRADING,  AGG.  SURF.,  PL  HIXBIT.  SURF.,  SEAL  I COVER  AMD 

i 1,700,775  $ 1,724,517  $ 1,279,747 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

09/20/94  PHONE  NO  :721-1769 

09/22/96***  74'/.  21'/, 


»**  ESTIMATED  COMPLETION  DATE 


p*; 

r»f  V, 

K:: 


1 


V 


DATE!0a/10/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
»**  MISSOULA  DISTRICT  *** 

— PRIME  CONTRACTOR 

ORim^ fiWfiRD'DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO;  3 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

PERCERT TZmJ.  ' 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


IMSTPSSTPP  2(H7)  HIGHWAY  SPECIALTIES  INC 

DISTRICT  2 EPOXY  PAVEMENT  MARK  DISTRICT  2 - EPOXY  PAVEMENTMARKINGS 

IMSTPSNHSTP  E(1A6) 

DISTRICT  1 EPOXY  PAVEMENT  MARK  DISTRICT  1 - EPOXY  PAVEMENTMARKINGS 

CONTRACT  TOTAL  239. WO  $ 997,179  $ 997,179  $ 


9,972 


09/01/9A  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  :721-1769 

02/22/95*#* 


IX 


15'/. 


NH  1-2(71)180 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 

0.214 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 753,377  $ 642,833  $ 6,431 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  : 862- 1229 

09/25/95*##  1*/.  07. 


STPP  1-2(70)122 
STILLWATER  RIVER  BRIDGE 


0.034 


BRIDGE  DECK  REHABILITATION 
$ 


DICK  ANDERSON  CONSTRUCTION 
551,658  $ 586,075  $ 5,861 


10/03/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

07/28/95***  17,  07. 


IM  90-2(84)96 
DESMET  INTERCHANGE 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

2.605  $ 3,986,092  $ 3,399,048  $ 33,992 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 825-4970 

06/19/96***  17.  07. 


STPP  52-2(21)31 

MT  35  t GRAND  AVE-BIGFORK 


RIVERSIDE  CONTRACTING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  t COVER,  LIGHTING 
0.277  $ 376,656  $ 389,083  $ 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

09/21/95***  07.  07. 


STPS  263-1(11)4 

MULLAN  ROAD  - WEST  SECTION  - 

GR.: 

JENSEN  PAVING 

, AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  & COVER 

RTS  263-1(13)11 

MULLAN  ROAD-FRENCHTOWN 

PL. 

MIX  BIT.  OVERLAY,  SEAL  iCOVER 

CONTRACT  TOTAL  5.513 

$ 1,847,991  $ 1,458,504  $ 

14,586 

11/17/94  F.P.M.  UNASSIGNED 

/ / PHONE  NO  : 

03/02/96*** 


17. 


07. 


STPHS  2(84) 

2 LOCATIONS  MISSOULA  DIST  LUMI  LIGHTING  i SIGNALS 

0.000 


MONTANA  LINES,  INC 
57,568  * 45,111 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

06/18/95***  07,  07. 


SMP  1599(94) 

CRUSH  I STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


SCHELLINGER  CONST  CO., INC. 
401,719  $ 320,669  $ 185,033 


11/17/94  F.P.M.  CHRISINGER, KENNETH  L 
12/07/94  PHONE  NO  : 755-8566 
09/01/95***  587.  09/01/95 


**  ESTIMATED  COMPLETION  DATE 
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DATEiQg/lQ/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
»»*  MISSOULA  DISTRICT  *** 

PRIME  CONTRACTOR 


PAGE  NO;  4 

HuNf.DEPr.  field  project  MANAGER 

PERCENT 


■MSTRRC RRSRD'DME 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG. 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


ESTIMATE 


PROJECT 


TTONT. 

USED 


TIME 


SMP  S099(94) 


HERB  RICHARDS  CONSTRUCTION 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 


CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  :781-1769 

0.000 

i 

340,410  i 887,471 

$ 

0 

09/01 /95»»* 

0'/.  09/01/95 

SMP  3899(94) 

JTL  GROUP,  INC. -MISSOULA 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  t STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  :781-1769 

0.000 

$ 

845,085  $ ' 834,850 

i 

0 

09/01/95*** 

Oy.  09/01/95 

SMP  4599(94) 

TREASURE  STATE  CONSTRUCTION 

F.P.M.  CHRISINGER,KENNETH  L 

CRUSH  t STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

18/18/94 

PHONE  NO  ;755-8566 

0.000 

$ 

616,891  $ 499,730 

i 

370,581 

09/01/95*** 

74'/,  09/01/95 

IM  8(61) 

OMO  CONSTRUCTION  INC 

18/15/94 

F.P.M.  MCKINNEY,  JOHN 

INTERSTATE  SIGNING, MISSOULA  DI 

INTERSTATE  SIGN  UPGRADE 

/ / 

PHONE  NO  ;781-1769 

0.000 

$ 

8,630,168  $ 1,811,361 

i 

18,114 

11/01/95*** 

r/.  11/01/95 

RTS  811-1(8)0 

MARVIN  A.  REHBEIN 

18/15/94 

F.P.M.  MCKINNEY,  JOHN 

RONAN  WEST 

PMS  OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  :781-1769 

RTS  358-1(4)0 

LAKE  MARY  RONAN  ROAD 

RTS  354-1(6)0 

PMS  OVERLAY,  SEAL  1 COVER 

08/18/95*** 

MAIN  STREET  - POLSON 

PMS  OVERLAY,  SEAL  t COVER 

RTF  5-8(69)47 
RONAN-POLSON-NORTH 

PMS  OVERLAY,  SEAL  L COVER 

RTF  58-1(18)0 

POLSON  EAST 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL  38.100 

$ 

898,578  $ 878,969 

$ 

158,738 

18*/.  0'/, 

RTF  5-8(70)61 

DICK  ANDERSON  CONSTRUCTION 

18/15/94 

F.P.M.  GERMAN,  STEVE  (14) 

FLATHEAD  RIVER-. 5 MI  W OF  POLS 

BRIDGE  DECK  SEAL 

/ / 

PHONE  NO  : 583-5800 

RTF  6-1(68)105 

REVAIS  CREEK-3  MI  W.  OF  DIXON- 
RTF  6-1(69)101 

BRIDGE  DECK  SEAL 

08/01/95*** 

MAGPIE  CREEK-5  MI  SW  OF  PERMA- 

BRIDGE  DECK  SEAL 

CONTRACT  TOTAL 

0.000 

$ 

85,654  $ 30,888 

$ 

0 

0*/,  08/01/95 

RTS  484-1(3)0 

A-1  PAVING,  INC. 

18/15/94 

F.P.M.  CHRISINGER, KENNETH  L 

FARM  TO  MARKET  ROAD 

SEAL  i COVER 

/ / 

PHONE  NO  : 755-8566 

**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 


DATE!0E/10/95 

***  MISSOULA  DISTRICT  *** 

PAGE  NO;  5 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG. 
WORK  COMP.  COMPLETED 

jrroNT: 

PROJECT  TIME 

USED 

RTS  503-1(7)0 

07/07/95#** 

FOY'S  LAKE  ROAD 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

18.800 

$ 288,341 

$ 229,884 

$ 2,300 

18 

08 

MISSOULA  DISTRICT' TOTALS  '' 

t 57,359,930" 

$ 50,055,838 

t 31,920,413 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 


DATE5QE/IQ/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


*»*  BUTTE  DISTRICT  ***  PAGE  NO;  6 

PRIME  CONTRACTOR RDRT^TJEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL BWARinJATE PERCENT XCONT." 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


IM  90-6(68)279 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/03/93 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - MANHATTAN 

PCCP  REHAB.,  PMS  OVERLAY,  ANDSTR.  REHAB. 

07/08/93 

PHONE  NO  ;885-3111 

10.617 

$ 6,057,155  $ 5,383,039  $ 

4,749,929 

10/06/93*#* 

88'/. 

86'/. 

RS  259-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER,  LARRY 

NEWLAN  CREEK  ROAD 

G,  GS,  PMS,  S&C 

11/14/94 

PHONE  NO  : 782-1797 

4.611 

$ 1,725,998  $ 1,507,750  $ 

1,683,675 

04/01/95*** 

98'/. 

97'/. 

RS  235-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  McCORMICK, THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,GS,PMS,SEAL  & COVER 

12/20/93 

PHONE  NO  : 586-5074 

HDP-IR  9113(1)  F 

N.  19TH  AVE.  INTCH.  - BOZEMAN 
CONTRACT  TOTAL 

2.895 

$ 9,376,003  % 7,250,000  $ 

6,357,026 

04/01/95*** 

88'/. 

51'/. 

IM 

PAVLIK  ELECTRIC  CO,  INC 

02/08/94 

F.P.M.  BOWAR,  LARRY 

BUTTE  DISTRICT  INTERSTATE 

SIGN, RADIO  TRANSMITTERS,  REMOVE  1 RESET  SIGN  BRIDGES 

03/28/94 

PHONE  NO  ;586-5074 

0.000 

$ 152,597  $ 146,696  $ 

108,204 

04/17/95*** 

74'/, 

77'/. 

STPS-RDTT  273-1(4)0 

JIM  GILMAN  EXCAVATING  INC. 

02/08/94 

F.P.M.  O'BRIEN, MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  t PL  MIX  BIT  SURF 

03/21/94 

PHONE  NO  : 782-7443 

1.872 

$ 987,351  $ 810,739  $ 

713,686 

07/29/95*** 

88'/. 

88'/. 

STPP  19-1(19)1 

JIM  GILMAN  EXCAVATING  INC. 

03/03/94 

F.P.M.  0'BRIEN,MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

04/02/94 

PHONE  NO  : 782-7443 

9.478 

$ 5,074,664  $ 2,751,904  $ 

2,455,908 

03/06/96*** 

89'/. 

74'/. 

STPP  14-2(14)63 

J t S CONSTRUCTION 

04/07/94 

F.P.M.  HUNTER,  LARRY 

CHECKERBOARD  PIPE  REPLACEMENT 

PIPE  REPLACEMENT 

05/16/94 

PHONE  NO  :782-1797 

0.063 

$ 676,513  $ 596,149  $ 

669,997 

04/12/95*** 

98'/. 

137'/. 

STPU  1201(4) 

JTL  GROUP,  INC. 

05/12/94 

F.P.M.  STREETER,  STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  t COVER 

06/08/94 

PHONE  NO  : 587-5785 

CTpc 

NORTH  19TH_ INTERCHANGE-WEST 
HDP  911i)l00i!  r 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  1 COVER 

05/17/96*** 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t COVER 

CONTRACT  TOTAL 

2.957 

$ 3,483,216  $ 3,483,216  % 

1,626,632 

47'/. 

767. 

TIME 


»*  ESTIMATED  COMPLETION  DATE 


v^y  #'t 


DATE;0a/10/95 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
**»  BUTTE  DISTRICT  *** 


TRIHE  CDNTRACTOfT 

ORIGINAL' 


AWARD' DATE" 


ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO;  7 

HONT.DEPT.  FIELD  PROJECT  HAN'AGER' 

PERCENT  7.  CONt. 

WORK  BEG.  PROJECT 

COMPLETED USED 


BH  eas-i(3)3 
3 MI.  SW  OF  DILLON 


0.075 


STR.  REHAB.  I APPROACHES 
i 


IDAHO  CONSTRUCTION 
298,627  $ 276,^25 


296,013 


05/12/94  F.P.M.  WILLIAMS,  PAUL 

06/13/94  PHONE  NO  : 683-6290 

09/04/95»»»  987.  917, 


TIME 


IM  90-3(72)189 
DEER  LODGE  - SOUTH 


5.359 


JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY  AND  SEAL  I COVER  c n.n 

$ 2,797,713  $ 1,363,023  $ 501,917 


06/03/94  F.P.M.  O'BRIEN, MURRAY 

08/30/94  PHONE  NO  : 782-7443 

06/01/95#**  377.  1007. 


RTS  278-1(8)43 

JIM  GILMAN  EXCAVATING 

JACKSON  - NORTH 

SEAL  t COVER 

17.200 

$ 276,689  $ 294,542  $ 

06/29/94  F.P.M.  WILLIAMS,  PAUL 

/ / PHONE  NO  ; 683-6290 

02/17/95***  07,  507. 


NH-IM-STPP  2(143) 

HIGHWAY  ADVISORY  INFORMATION 

0.000 


OMO  CONSTRUCTION  INC 
HIGHWAY  ADVISORY  INFORMATION-STATEWIDE 

$ 329,121  i 241,034  $ 


245,307 


09/01/94  F.P.M.  HUNTER,  LARRY 

10/10/94  PHONE  NO  ;782-1797 

07/01/95***  987.  07/01/95 


IM  90-6(75)313 

BOZEMAN-LIVINGSTON  FENCING  FENCE 

21.000 


DIAMOND  CONSTRUCTION 

$ 290,562  $ 285,768  $ 2,858 


10/03/94  F.P.M.  HELD,  TERRY 

/ / PHONE  NO  : 285-31 11 

02/04/96***  17.  07. 


SMP  1699(94) 

CRUSH  i STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


JTL  GROUP,  INC. 

268,250  % 284,000  $ 135,032 


10/03/94  F.P.M.  HELD,  TERRY 

iXiOim  PHONE  NO  : 285-31 11 

09/01/95***  487.  09/01/95 


BR  9001(21) 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

0.406 


SLETTEN  CONSTRUCTION  CO. 


CONC.  BEAM  BRIDGE  t APPROACHES 

274,836  i 265,515  $ 


2,656 


11/17/94  F.P.M.  WILLIAMS,  PAUL 

/ / PHONE  NO  : 683-6290 

10/21/95***  17,  07. 


STPP  50-2(25)82 
BOZEMAN-FOUR  CORNERS 


6.159 


H.  K.  CONTRACTORS,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAS  {.COVER,  WIDEN  AND  PS  CONC  BEAM 
$ 9,072,324  $ 7,378,871  $ 


73,792 


12/15/94  F.P.M.  McCORMICK, THOMAS 

/ / PHONE  NO  : 586-5074 

11/15/96***  17.  07, 


PTC  PQ1-1 

GREEN  MEADOW  DR.  - NORTH  LEW 
RTS  282-1(1)0 

MONTANA  CITY  - BLUE  SKY  HEIGHT 


JIM  GILMAN  EXCAVATING  INC. 

PMS,  OVERLAY  AND  SEAL  I COVER 
PMS,  OVERLAY  AND  SEAL  & COVER 


02/01/95  F.P.M.  ARVISH,  MIKE 

/ / PHONE  NO  ; 494-3224 

09/01/95*** 


**  ESTIMATED  COMPLETION  DATE 


, rfii'Lj/vi  v'^h' 


iM<-;  <i'  ^4* 


•jrae  wjl“::'Sj%io3  "3t? 


I 


DATE 102/ 10/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
»»*  BUTTE  DISTRICT  **» 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

DRnnMi 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

UARD'DATE 

MODIF. 
WORK  COMP. 

PERCENT^ 

WORK  BEG. 
COMPLETED 

cont. 

PROJECT 

USED 

RTS  284-1(1)0 

SPOKANE  CR.  ROAD 

CONTRACT  TOTAL 

15.400 

PMS,  OVERLAY  AND  SEAL  t COVER 

$ 871,609  $ 869,523  $ 0 

OY. 

07. 

BUTTE  DisIRiCt  totals  ^ 

$ 42,013,825  $ 33,188,193  f 19,622,633 

587. 

-1 


DATE; 08/10/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 

***  GREAT  FALLS  DISTRICT  ***  PAGE  NO;  9 

PRIME  CONTRACTOR  HONT.DEPT.  FIELDTROJECT  MANAGER 

DRISTRAI  ARARORTE PERCEFIT TCORTT” 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


NH  2'f-3(El)91 

D.H.  BLATTNER  t SONS 

PEND 

04/14/92 

F.P.M.  LAY,  BILL 

ROGERS  PASS  - E. 

WIDENING,  PMS  OVERLAY,  t STR. 

10/11/94 

05/14/92 

PHONE  NO  ; 264-5310 

9.341 

$ 8,318,064  $ 7,063,696  $ 

8,203,185 

04/01/95**# 

98*/. 

98*/. 

STPX  0002(39) 

SWANSTON  EQUIPMENT  CO. 

07/01/92 

F.P.M.  BERG,  GARY 

DURABLE  PVMT.  MARKINGS  - STWD. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  ;378-2613 

0.000 

$ 1,840,995  $ 1,624,530  % 

1,448,001 

04/09/95*** 

89*/,  09/01/96 

IM  0002(3if) 

COP  CONSTRUCTION  CO. 

07/30/93 

F.P.M.  WILMOT,  DOUG 

GREAT  FALLS  DISTRICT 

BRIDGE  REHAB.  1 INST.  WEATHERMONITORING  EQUIPMENT 

09/07/93 

PHONE  NO  ; 77 1-7346 

0.500 

$ 3,643,745  $ 2,763,764  $ 

2,796,974 

07/19/96*** 

98*/. 

95*/. 

NH  10-2(16)52  F 

SK  CONSTRUCTION,  INC. 

07/30/93 

F.P.M.  BERG,  GARY 

LOMA  - N. 

G,  GS,  PMS,  AND  StC 

09/15/93 

PHONE  NO  ;378-2613 

9.739 

$ 9,709,790  $ 7,817,973  $ 

8,133,992 

04/01/95*** 

98’/. 

75*/. 

NH  10-2(20)80 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  AAFEDT,  RANDY 

FORT  BENTON  NORTH  i SOUTH 

PMS  OVERLAY 

07/14/94 

PHONE  NO  ;771-7170 

RTS  223-1(4)0 

FORT  BENTON  - N. 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  t COVER 

01/16/97*** 

CONTRACT  TOTAL 

38.801 

$ 4,249,747  $ 4,249,747  $ 

2,874,774 

687. 

75*/. 

RTS  221-1(2)0 

BLAHNIK  CONSTRUCTION, 

INC. 

06/29/94 

F.P.M.  WICKMAN,  TERRY 

CHQTEAU-DUTTON 

PMS  OVERLAY,  SEAL  i COVER 

08/31/94 

PHONE  NO  ; 278-7931 

23.633 

$ 1,423,492  $ 1,339,608  $ 

1,104,925 

01/17/96*** 

82*/. 

73*/. 

STPP  3-2(28)42 

BLAHNIK  CONSTRUCTION, 

INC. 

08/03/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU  PRIDE 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  ^ COVER 

10/24/94 

PHONE  NO  ;278-7931 

0.190 

$ 235,998  $ 220,563  $ 

141,149 

11/29/95*** 

64'/. 

71*/. 

BR  9026(8) 

SLETTEN  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  OSTERTAG,  MIKE 

MARIAS  RIV.  BR.-S.  OF  CHESTER 

183  FT.  PS  CONC.  BEAM  BRIDGE!  APPROACHES 

09/23/94 

PHONE  NO  ; 

0.116 

$ 377,052  $ 380,203  $ 

139,862 

09/30/95*** 

37*/. 

36*/. 

STPHS  2(82) 

WICKENS  CONSTRUCTION, 

INC. 

PEND 

10/03/94 

F.P.M.  LAY,  BILL 

DISTRICT  3 SLOPE  FLATTENING 

SLOPE  FLATTENING 

02/06/95 

10/25/94 

PHONE  NO  ; 264-53 10 

1.500 

$ 175,613  $ 148,787  $ 

127,076 

08/28/95*** 

85*/. 

40*/. 

»♦  ESTIMATED  COMPLETION  DATE 
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DATE;0S/10/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
GREAT  FALLS  DISTRICT  *** 


PRIME  CONTRACTOR 

drtm: 


PAGE  NO;  10 


MONT.DEPT.  FIELDTROJECT  MANAGER 

""PERCENT 


AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG. 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION ESTIMATE 


PROJECT 


% CONT. 

USED 


TIME 


SMP  mm) 

CRUSH  i STOCKPILE  - GREAT  FALL  CRUSH  AND  STOCKPILE 

0.000 


KONITZ  CONTRACTING,  INC. 

319, SOO  % E78,570  $ 1E6,096 


10/03/9'f 
1E/1E/9A 
09/01/95#** 


F.P.M.  LAY,  BILL 
PHONE  NO  :E6A-5310 
^57, 


09/01/95 


SMP  E599{94) 

CRUSH  tr  STOCKPILE-GT.  F.  DIST.  CRUSH  I,  STOCKPILE 

0.000 


HOLLOW  CONTRACTING 
171,600  $ l^f9,800 


10/03/94  F.P.M.  LAY,  BILL 

/ / PHONE  NO  ;E64-5310 

09/01/95***  07,  09/01/95 


SMP  5199(94) 

CRUSH  t STOCKPILE  - GREAT  FALL  CRUSH  AND  STOCKPILE 

0.000 


SCHELLINGER  CONST  CO., INC. 
E84,6E5  $ E44,375  $ 


10/03/94  F.P.M.  LEO,  DENNIS 

/ / PHONE  NO  :434-E470 

09/01/95***  07.  09/01/95 


STPS  SS3-E(4)34 
MARIAS  RIVER  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  tCOVER,  MMS  STOCKPILE 
6.7E4  $ 1,506,E66  % 1,3E1,559  % E88,335 


10/14/94  F.P.M.  LEO,  DENNIS 

10/El /94  PHONE  NO  :434-E470 

11/01/95***  EE7.  07. 


STPP  9-E(6)43 

FLOWEREE  CANAL  - N.E.  OF  AUGUS 
STPP  9-E(8)45 
N.  OF  AUGUSTA  - STOCKPASS 
CONTRACT  TOTAL  0.E67 


PHILLIPS  CONSTRUCTION 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

STOCKPASS  REPLACEMENT  WITHPIPE 

$ 310,489  i S33,55E  $ 


61,080 


11/17/94  F.P.M.  LAY,  BILL 

lE/El/94  PHONE  NO  :E64-5310 

08/04/95*** 


E67. 


07. 


NH  1-4(16)E81 
EAST  OF  SHELBY 


1.530 


SK  CONSTRUCTION,  INC. 

SLOPE  FLATTENING  I GUARDRAIL 

$ ES0,788  $ 139,416  $ 


11/17/94  F.P.M.  LEO,  DENNIS 

OE/08/95  PHONE  NO  :434-S470 

08/17/95***  07.  07. 


NH-IR  315-5(1E)1 

1-315  INTERCHANGE  - GREAT  FALL 

1.E84 


UNITED  MAT'LS  OF  GREAT  FALLS 
GR.  AGG.  SURF.,  PMS,  SEAL  'uCOVER,  REVISE  5 BRIDGES,  TWO 
$ 7,861,669  $ 5,676,356  $ 


18/15/94  F.P.M.  WILMOT,  DOUG 

01/83/95  PHONE  NO  :771-7346 

05/09/97***  07.  07. 


RTF  66-8(1)16 

RIVERSIDE  CONTRACTING 

18/15/94 

F.P.M.  BERG,  GARY 

HAYS-NORTH 

PMS  OVERLAY,  SEAL  1 COVER 

/ / 

PHONE  NO  : 378-8613 

10.830 

$ 773,808  $ 889,164  $ 

0 

11/13/95*** 

07. 

07. 

BR-STPU  5811(5) 

SLETTEN  CONSTRUCTION  CO. 

18/15/94 

F.P.M.  AAFEDT,  RANDY 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

01/16/95 

PHONE  NO  :771-7170 

0.360 

$ 6,988,881  $ 5,834,970  $ 

0 

08/01/97*** 

07. 

07. 

**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 


DATE: 02/ 10/95 

»»»  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

original 

AWARD  DATE 

PERCENT  rCDNi: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

STPP  3-2(23)51 

SMITH  PAVING  t CONTRACTING  ENT 

02/01/95 

F.P.M.  WICKMAN,  TERRY 

8 MILES  NORTH  OF  CHOTEAU 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

/ / 

PHONE  NO  : 278-7931 

0.200 

$ 172,899  $ 150,153  $ 

0 

08/25/95*** 

OX 

OX 

STPP  80-1(11)13 

J t S CONSTRUCTION 

02/01/95 

F.P.M.  AAFEDT,  RANDY 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

BRIDGE  REPLACEMENT  WITHCULVERT  STOCKPASS 

/ / 

PHONE  NO  :771-7170 

0.223 

$ 333,855  i 348,833  $ 

0 

08/18/95*** 

OX 

OX 

STPHS  60-2(31)40 

MARQUIS  EXCAVATING 

02/01/95 

F.P.M.  LAY,  BILL 

NORTH  OF  NEIHART 

SIGNING  1 SLOPE  FLATTENING 

/ / 

PHONE  NO  : 264-5310 

0.000 

$ 45,341  $ 47,774  $ 

0 

08/11/95*** 

OX 

OX 

RTS  213-1(5)5 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  LEO,  DENNIS 

SANTA  RITA  - NORTH 

PMS,  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 434-2470 

RTS  214-1(1)0 

09/01/95*** 

2 MI.  NO.  OF  SANTA  RITA  - NORT 

PMS,  OVERLAY  AND  SEAL  1 COVER 

RTS  215-2(1)15 

GLACIER  COUNTY  LINE  - WEST 

- 

PMS,  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

13.990 

$ 932,866  $ 972,908  f 

0 

OX 

OX 

RTS  227-1(7)0 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  LAY,  BILL 

STOCKETT  - NO.  AND  SO. 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  : 264-5310 

13.168 

$ 759,688  i 813,117  $ 

0 

09/01/95*** 

OX 

OX 

RTS  236-2(4)74 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  BERG,  GARY 

BIG  SANDY  - SOUTHEAST 

PMS,  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  :378-2613 

15.690 

$ 1,014,583  $ 976,245  $ 

0 

09/01/95*** 

OX 

OX 

RTS  434-1(3)0 

JIM  GILMAN  EXCAVATING  INC. 

02/01/95 

F.P.M.  DELANEY,  JIM 

WOLF  CREEK  - NORTHWEST 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  : 771 -1423 

17.567 

$ 1,097,651  $ 1,070,268  $ 

0 

09/08/95*** 

OX 

OX 

GREAT  FALUS  'DISTRICT  TOTALS 

t 52,108,104  i 44,755,931 i 25,445,448 
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DATE;Q8/10/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 

**»  GLENDIVE  DISTRICT  ***  PAGE  NO:  12 

PRIME  CONTRACTOR  MORT.DEPT.  FIELD  PROJECT  MANAGER 

DRi™: RTOUSTE PERCERT rm7~ 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP,  COMPLETED USED 


STPP  25-1(20)28 

PRINCE,  INC. 

07/08/93 

F.P.M.  LAUCKNER,  JAMES 

VIDA  - N.  i S. 

G,  GS,  CTB,  t PMS 

09/14/93 

PHONE  NO  :653-1050 

8.314 

$ 

5,676,911  $ 5,536,550  $ 

5,111,155 

04/01/95*** 

92*/, 

97’/. 

STPU  8008(3) 

PORTABLE  PAVERS,  INC. 

07/08/93 

F.P.M.  FRETTE,  KURT 

N.  HAYNES  AVE.  - MILES  CITY 

G,  GS,  PMS  t STR.  REMOVALS  (7) 

08/06/93 

PHONE  NO  : 232- 1093 

0.974 

$ 

1,393,862  $ 1,502,803  $ 

1,575,590 

04/01/95*** 

93'/. 

105’/. 

BR-STPP-STPE  26-1(9)1 

SLETTEN  CONSTRUCTION  CO. 

07/08/93 

F.P.M.  BACON,  DAVID 

Y'STONE  RV.  BR.-S.E.  OF  SIDNEY 

STR.  1 APPR'S. 

07/26/93 

PHONE  NO  : 482-7628 

0.938 

$ 

7,594,044  $ 5,495,407  $ 

5,414,913 

04/01/95*** 

99'/. 

69’/. 

STPS  201-2(7)28 

WICKENS  CONSTRUCTION, 

INC. 

11/16/93 

F.P.M.  ARTHUR,  RONALD  T. 

Ik  MI.  E.  OF  MCCONE  CO.LINE-E. 

WIDEN, GS, PMS, SEAL  1 COVER 

05/19/94 

PHONE  NO  : 787-5701 

6.105 

$ 

2,903,627  $ 2,704,202  $ 

^2,490,569 

04/01/95*** 

92’/. 

89’/. 

NH  1-9(29)546 

L.  SCANLAN  CONTRACTOR 

05/12/94 

F.P.M.  WILLIAMSON,  ROBERT 

GOUDGE  COULEE  BRIDGE 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 

08/02/94 

PHONE  NO  :653-1050 

0.045 

$ 

206,551  $ 212,631  $ 

234,586 

10/25/94*** 

98'/. 

117’/. 

NH  37-2(12)54 

SK  CONSTRUCTION,  INC. 

06/09/94 

F.P.M.  MARTIN,  DOUGLAS 

ASHLAND  WEST 

GRADING,  AGG.SURF.,  PMS., SEAL  t COVER,  BRIDGE  WIDENING 

08/08/94 

PHONE  NO  :436-8271 

7.978 

$ 

4,268,177  $ 4,670,150  $ 

2,047,823 

07/27/96*** 

44’/. 

38’/. 

RTS  447-1(12)8 

PORTABLE  PAVERS,  INC. 

06/29/94 

F.P.M.  EIDE,  LEON 

8 MILES  SOUTH  OF  ROSEBUD-SOUTH 

PMS  OVERLAY,  SEAL  t COVER 

07/13/94 

PHONE  NO  : 557-2266 

RTS  201-2(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

PMS  OVERLAY,  SEAL  t COVER 

04/10/95*** 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

PMS  OVERLAY,  SEAL  1 COVER 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL  ' 

^7.800 

$ 

3,664,673  $ 1,260,968  $ 

1,020,239 

m 

89’/. 

NH  62-2(15)12 

E.H.  OFTEDAL  AND  SONS, 

INC. 

08/03/94 

F.P.M.  ARTHUR,  RONALD  T. 

SOUTH  OF  CULBERTSON  SOUTH 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  & COVER 

09/19/94 

PHONE  NO  : 787-5701 

9.049 

$ 

7,848,335  $ 6,558,664  $ 

1,927,974 

11/10/96*** 

29’/. 

23’/. 

**  ESTIMATED  COMPLETION  DATE 
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.DEPT.  FIELD  PROJECT 

"DRIGIRAL AHARinTATE PERCENT TCDRT: 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


BR  9053(15)  COP  CONSTRUCTION  CO. 

MILK  RIVER  N.W.  OF  HINSDALE  - 20A  FT.  PS  CONC.  EAM  BRIDGET  APPROACHES 

0.396  $ 959,626  $ 777,777  $ 


STPE  1-10(35)590 
WOLF  POINT  STORM  DRAIN 


STORM  DRAIN,  LANDSCAPING 

0.0A6  $ 


STPU  5002(8) 

EAST  BARRY  STREET-GLENDIVE 
M 5001(3) 

JEFFERSON  SCHOOL  RCAD-GLENDIVE 
M 5001  ('f) 

HIGHLAND  PARK  ROAD-GLENDIVE 
STPP  5002(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 
CONTRACT  TOTAL  0.000 


BR  90A3(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI 


STPNHSTPSIM  2(149) 
DISTRICT  4 EPOXY  PAVEMENT 


SMP  1199(94) 

CRUSH  i STOCKPILE 


0.018 


280.600 


0.000 


L.  SCANLAN  CONTRACTOR 
90,015  $ 77,986  $ 

CENTURY  COMPANIES,  JV 


7,778 


61,365 


PL.  MIX  BIT.  SURF.  OVERLAY 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  & COVER 

PL.  MIX  BIT.  SURF.  OVERLAY, SIGNALS  t LIGHTING 

$ 1,791,488  $ 599,381  $ 


PIPE  & APPROACHES 


L.  SCANLAN  CONTRACTOR 
$ 189,459  $ 144,080  $ 


ACCENT  STRIPE  INC 

DISTRICT  4 - EPOXY  FAVEMENTMARKINGS 

$ 1,044,808  $ 846,104  $ 


5,995 


26,392 


8,448 


CRUSH  AND  STOCKPILE 


FISHER  SAND  AND  GRAVEL  CO. 
447,750  $ 428,700  $ 


09/01/94  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO  :653-1050 

09/15/95***  1*/. 


07. 


09/01/94  F.P.M.  LAUCKNER,  JAMES 

10/26/94  PHONE  NO  :653-1050 

04/01/95***  79*/.  52*/. 


09/01/94  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  ; 365-2877 

04/03/95*** 


1*/. 


0*/. 


09/01/94  F.P.M.  LAUCKNER,  JAMES 

11/14/94  PHONE  NO  :653-1050 

11/24/94***  18*/.  5*/. 


09/01/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :232-1093 

08/20/95***  1*/.  0*/. 


10/03/94  F.P.M.  EIDE,  LEON 

/ / PHONE  NO  : 557-2266 

09/01/95***  0*/.  09/01/95 


SMP  1799(94) 

CRUSH  t STOCKPILE 


0.000 


CRUSH  AND  STOCKPILE 


FISHER  SAND  AND  GRAVEL  CO. 
$ 456,125  $ 512,875  $ 


10/03/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  : 232- 1093 

09/01/95***  0*/.  09/01/95 


SMP  5399(94) 

CRUSH  i STOCKPILE  - GLENDIVE  D 


0.000 


CRUSH  AND  STOCKPILE 


CENTURY  COMPANIES,  JV 
% 390,000  $ 373,750  $ 37,691 


10/03/94  F.P.M.  WILLIAMSON,  ROBERT 

11/07/94  PHONE  NO  :653-1050 

09/01/95***  10*/.  09/01/95 


TIME 


**  ESTIMATED  COMPLETION  DATE 
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DATE :QE/ 10/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


IM  9^6(^1)191 

DAWSON  COUNTY  LINE  - EAST  - 


18.787 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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HDNT.DEPT.  FIELD  PROJECT 


TYPE  OF  WORK 


ORIGIN?! 

ENGINEER  CONTRACT  CONTRACTOR 
FfiTTMATE  AWARD  AMT.  PAYMENTS  STATUS 


AWARD  'D?5TE  PERCENT  Y,  COnI. 

HODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED USED 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER  AND  MMS  STOCKPILE 

$ 4,744,998  $ 3,983,405  $ 39,834 


10/14/94  F.P.M.  EIDE,  LEON 

/ / PHONE  NO  : 557-8866 

18/04/96*#*  r/.  0’/. 


STPP-STPE  8(38) 

PLASTIC  STRIPING  REHAB.-DIST. 


7.480 


CENTURY  COMPANIES,  JV 

PMS  OVERLAY,  SEAL  h COVER  ^ ^ 

$ 8,850,495  $ 8,058,508  $ 80,577 


11/17/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  ; 838- 1093 

09/01/95***  17.  09/01/95 


STPS  848-1(10)0 
MALTA  - NORTH 


6.977 


WICKENS  CONSTRUCTION,  INC. 

GR.,  AGG.  9JRF.,  PL.  MIX  BIT.SURF.,  SEAL  !.  COVER  AND  BRIDGE 

$ 4,573,581  $ 3,980,856  $ 39,808 


11/17/94  F.P.M.  WILLIAMSON,  ROBERT 

/ / PHONE  NO  :653-1050 

18/84/96***  rx  0'/. 


RTF  87-8(11)14 

13.5  MILES  NORTH  OF  EKALAKA  - 
RTF  48-8(3)80 

80  MILES  NORTH  OF  FLOWING  WELL 
CONTRACT  TOTAL  E7.300 


PMS  OVERLAY,  SEAL  t COVER 


PORTABLE  PAVERS,  INC. 


PMS  OVERLAY,  SEAL  t COVER  ^ ^ ^ 

$ 1,815,481  $ 1,849,330  $ 18,493 


18/15/94  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  : 436-8871 

11/85/95*** 


1’/. 


0'/. 


SMP  1399(94) 

CRUSH  I STOCKPILE  - GLENDIVE  D 


0.000 


CRUSH  t STOCKPILE 


PRINCE,  INC. 

$ 898,850  $ 897,010  $ 


18/15/94  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO  ; 436-8871 

09/01/95***  0'/.  09/01/95 


SMP  3899(94) 

CRUSH  t STOCKPILE  - GLENDIVE  D 


0.000 


CRUSH  h STOCKPILE 


PRINCE,  INC. 

$ 348,750  $ 347,155  $ 


18/15/94  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  : 436-8871 

09/09/95***  0’/.  09/09/95 


STPP-NH  8(136) 
WOLF  POINT  AREA 


CULVERTS 


0.000 


CULVERT  REPAIR 


PEC  INC 

470,980  $ 498,688  $ 


08/01/95  F.P.M.  WILLIAMSON,  ROBERT 

/ / PHONE  NO  :653-1050 

07/88/95***  0'/,  0*/. 


RTS  851-1(1)0 
SPROLE  - NORTH 
RTS  843-1(1)15 
SACO  - NORTHWEST 
RTS  851-8(4)38 
14  MI. SOUTH  OF  FLAXVILLE 
RTS  344-1(6)0 
BROCKTON  - NORTH 


PMS  OVERLAY  AND  SEAL  i COVER 
PMS  OVERLAY  AND  SEAL  I COVER 
PMS  OVERLAY  AND  SEAL  I COVER 
PMS  OVERLAY  AND  SEAL  t COVER 


RIVERSIDE  CONTRACTING 


08/01/95  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  : 436-8871 

11/16/95*** 


TIME 


»*  ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

Wm  DATE 

MODIF. 
WORK  COMP. 

PERCENT 

WORK  BEG. 
COMPLETED 

rCDNL 

PROJECT 

USED 

RTS  511-1(1)0 

FLAXVILLE  NORTH 

CONTRACT  TOTAL 

94.000 

PMS  OVERLAY  AND  SEAL  t COVER 

i 4,148,981  $ 3,799,586 

$ 0 

0’/. 

0*/. 

GLENDIVE  DISTRETTDTSCS 

$ 57,570,907  $ 48,515,900 

■f  80,089,225 

41'/, 

TIME 


d 
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PRIME  contractor 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

— - ORIGINAL 

AWARD  DATE 

PERCLNI  y,  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

IM-STPU  90-8(123)^A6  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/03/93 

F.P.M.  SLOE,  DAVID  A. 

W.  BILLINGS  INTERCHANGE 

G,  GS,  PMS,  i STR'S. 

07/38/93 

PHONE  NO  : 348-3837 

0.400 

$ 7,330,893  $ 6,337,863  $ 6,571,443 

11/01/93#** 

98'/. 

90*/. 

PLH-STPP  38-3(18)45 

RIVERSIDE  CONTRACTING 

08/35/93 

F.P.M.  NEVILLE,  GARY 

BEARTOOTH  PASS  - N. 

PMS  OVERLAY,  S t C,  GABIONRETAINING  WALLS,  1 VISTA  POINT 

09/33/93 

PHONE  NO  :446-3510 

15.031 

$ 7,875,954  $ 6,767,677  $ 6,571,071 

04/30/95*** 

m ( 

39/01/95 

STPS-BR  551-1(3)0 

WICKENS  CONSTRUCTION,  INC. 

APPR 

11/16/93 

F.P.M.  SACKS,  RAY 

GEYSER  - N. 

G,  GS,  PMS,  tr  REPL.  STR.  WITHPIPE 

11/17/94  03/07/94 

PHONE  NO  :566-3406 

3.867 

$ 1,346,653  $ 1,188,317  $ 1,358,866 

04/01/95*** 

98*/, 

93*/. 

NH  14-4(11)135 

SLETTEN  CONSTRUCTION  CO. 

13/16/93 

F.P.M.  OPIE,  BRUCE  E. 

RYEGATE  - W. 

WIDENING,  PMS  OVERLAY,  SEAL  8.C0VER 

03/07/94 

PHONE  NO  : 568-3334 

5.459 

i 1,845,739  $ 3,169,336  $ 3,340,856 

10/10/95*** 

98*/. 

93*/, 

RTS  300-1(6)0 

MARVIN  A.  REHBEIN 

03/03/94 

F.P.M.  OPIE,  BRUCE  E. 

RYEGATE  - SOUTH 

PLANT  MIX  BIT  LEVELING,SEAL  t COVER 

08/33/94 

PHONE  NO  ; 568-3334 

RTS  310-3(3)33 

MUSSELSHELL  - SOUTH 

PLANT  MIX  BIT  OVERLAY, SEAL  t COVER 

04/39/95*** 

CONTRACT  TOTAL 

13.900 

$ 575,153  $ 599,799  $ 414,063 

69*/. 

96*/. 

RTS  416-1(7)0 

H.L.  OSTERMILLER  CONST.,  INC. 

03/10/94 

F.P.M.  BERGEN,  PERRY 

BILLINGS  - SOUTH 

PLANT  MIX  BIT  LEVELING, SEAL  1 COVER 

07/07/94 

PHONE  NO  : 933-4873 

RTS  398-1(6)8 

MCLEOD  - N.  E. 

BLANT  MIX  BIT  OVERLAY, SEAL  i COVER 

03/13/95*** 

CONTRACT  TOTAL 

17.600 

$ 863,590  $ 666,084  $ 539,977 

80*/. 

91*/. 

NH  63-6(4)39 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/13/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  1 COVER 

05/34/94 

PHONE  NO  : 538-8731 

10.358 

i 8,537,068  $ 7,644,405  $ 7,433,903 

10/33/96*** 

97*/. 

45*/. 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/39/94 

F.P.M.  OPIE,  BRUCE  E. 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

11/07/94 

PHONE  NO  : 568-3334 

3.155 

i 1,463,387  $ 1,333,143  $ 353,064 

05/39/96*** 

37*/. 

0*/. 

TIME 


♦♦  ESTIMATED  COMPLETION  DATE 
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ORIGINAL 

J¥ARirDATE 

7ERCERT 
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PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

STPU  1024(3) 

MIDLAND  O'LEARY  INC. 

06/29/94 

F.P.M.  KEGLEY,  MEL 

STATE  AVENUE-BILLINGS 

GRADING,  PMS,  STORM  SEWER, WATER,  LIGHTING  t SIGNALS 

07/26/94 

PHONE  NO  : 252-9831 

1.710 

$ 

7,111,335  $ 4,983,134  $ 

1,182,572 

07/25/96*** 

24'/. 

41'/, 

STPP  43-1(12)0 

CENTURY  COMPANIES,  JV 

06/29/94 

F.P.M.  TILZEY,  RONALD 

LEWISTOWN  - NORTH 

PMS  OVERLAY,  SEAL  i COVER 

09/12/94 

PHONE  NO  : 538-8731 

2.698 

$ 

737,336  $ 530,170  $ 

289,915 

06/30/95*** 

55'/. 

83'/. 

STPHS  1020(11) 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

06/29/94 

F.P.M.  KEGLEY,  MEL 

BILLINGS-LAUREL  RD  t MOORE  LN 

SIGNAL  WARNING  SYSTEM 

10/11/94 

PHONE  NO  : 252-9831 

0.267 

$ 

198,798  $ 221,305  $ 

130,995 

07/23/95*** 

59’/. 

47'/. 

STPSNHSTPPI  2(141) 

MARK  RITE  LINES  OF  MONT., INC 

06/29/94 

F.P.M.  STUDEBAKER, 

RAYMOND 

DISTRICT  5-EXPER I MENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

$ 

531,904  $ 361,046  $ 

115,229 

04/09/95*** 

32'/. 

10/15/94 

RTS  244-2(1)7 

RIVERSIDE  CONTRACTING 

06/29/94 

F.P.M.  SACKS,  RAY 

7 MILES  NE  OF  U.S.  87  JUNCTION 

PMS  OVERLAY,  SEAL  1 COVER 

08/03/94 

PHONE  NO  : 566-2406 

10.200 

$ 

555,654  $ 602,427  $ 

397,372 

04/20/95*** 

66'/, 

47'/. 

RTS  420-1(2)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/29/94 

F.P.M.  BERGEN,  PERRY 

ABSAROKEE  - WEST 

PMS  OVERLAY,  SEAL  t COVER 

09/13/94 

PHONE  NO  : 932-4872 

6.943 

$ 

429,018  $ 386,362  $ 

331,654 

04/10/95*** 

86'/. 

76'/. 

IM  90-8(130)400 

STILLWATER  EXCAVATING 

08/03/94 

F.P.M.  TAYLOR,  DONALD 

MERRILL-COLUMBUS  CANAL 

PIPE  REPAIR 

01/25/95 

PHONE  NO  : 252-9735 

0.000 

$ 

26,150  $ 39,344  $ 

393 

04/01/95*** 

1'/, 

04/01/95 

BR  9014(13) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

08/24/94 

PHONE  NO  ; 566-2406 

BR  9014(12) 

08/29/95*** 

ROSS  FORK  CR.  - N.W.  OF  MOORE 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

CONTRACT  TOTAL 

0.500 

$ 

514,706  $ 463,213  $ 

333,811 

72'/. 

41'/. 

BR  9033(7) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

10/05/94 

PHONE  NO  : 566-2406 

0.174 

$ 

419,702  $ 347,310  $ 

240,501 

09/02/95*** 

69'/. 

53'/, 

***  ESTIMATED  COMPLETION  DATE 


TIME 


V 


>i?»y  % iw  r 


>Ki.. 


C'--'  ii 


81U, 

»L»!a  - 


I^'tl'i  '~T  == 


-jg-j) 


"I  y 'i;'.J'T„. 


?:■;.>  ■ >■;  ;h.m  ;!?♦ 

Til  •'  ::m  ■■  A 

ne.*,i  '••  i:»A/nwj, 

• * r“? 


iXS 


!.-^i  1-^ 

■n.o 


7TM  mnsjm  «&!««.%  ^ 


DATE;Qg/10/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 

♦»»  BILLINGS  DISTRICT  **»  PAGE  NO:  18 

PRIME  CONTRACTOR RDNT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL AWARD  DATE PERCENT '/.  CONT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


SMP  5A99(9A) 

BILL  DENGEL  CONSTRUCTION 

10/03/94 

F.P.M.  STUDEBAKER,  RAYMOND 

CRUSH  i STOCKPILE  - BILLINGS  D 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  : 858-7389 

0.000 

$ 

468,600  $ 373,950  $ 

0 

09/01 /95»»* 

0'/, 

09/01/95 

NH  53-1(17)88 

EMPIRE  SAND  AND  GRAVEL  CO. 

,INC 

11/17/94 

F.P.M.  NEVILLE,  GARY 

BROADVIEW  - SOUTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 

/ / 

PHONE  NO  ; 446-3510 

6.839 

$ 

5,836,315  $ 5,087,800  $ 

50,871 

18/89/96*** 

17, 

07. 

BR  9008(18) 

EDWARD  T.  COPPS  CONST. 

11/17/94 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER 

CONC.  BEAM  BRIDGE  t APPROACHES 

/ / 

PHONE  NO  : 858-7389 

0.065 

$ 

456,757  $ 458,847  $ 

4,589 

09/15/95*»» 

17. 

09/15/95 

SMP  899(9«f) 

KONITZ  CONTRACTING,  INC. 

11/17/94 

F.P.M.  TAYLOR,  DONALD 

CRUSH  i STOCKPILE  - BILLINGS 

CRUSH  AND  STOCKPILE 

18/84/94 

PHONE  NO  : 858-9735 

0.000 

% 

541,580  $ 535,000  $ 

55,700 

09/01 /95**» 

107. 

09/01/95 

SMP  599(94) 

CENTURY  COMPANIES,  JV 

11/17/94 

F.P.M.  BERGEN,  PERRY 

CRUSH  i STOCKPILE  - BILLINGS  D 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  : 938-4878 

0.000 

$ 

514,800  $ 457,500  $ 

0 

09/01/95**» 

07. 

09/01/95 

STPHS  57-3(88)89 

BESEL  CONSTRUCTION 

18/15/94 

F.P.M.  SACKS,  RAY 

EAST  OF  LEWISTQWN 

SIGN  i SLOPE  FLATTENING 

/ / 

PHONE  NO  ; 566-8406 

0.631 

$ 

15,644  i 15,044  $ 

0 

05/19/95*** 

07, 

07. 

RTF  61-4(13)99 

RIVERSIDE  CONTRACTING 

18/15/94 

F.P.M.  SACKS,  RAY 

D Y JUNCTION  N 1 S 

PMS  OVERLAY.  SEAL  t COVER 

/ / 

PHONE  NO  : 566-8406 

5.800 

$ 

349,003  i 378,185  $ 

3,788 

09/07/95*** 

17. 

07, 

NH  16-1(35)83 

SK  CONSTRUCTION,  INC. 

08/01/95 

F.P.M.  SLOE,  DAVID  A. 

YELLOWSTONE  COUNTY  LINE  N 1 S 

GR.,  AGG.  SURF.,  PMS,  SEAL  J.COVER  AND  THREE  BRIDGES 

/ / 

PHONE  NO  : 848-3887 

6.300 

$ 

6,688,958  $ 6,387,895  $ 

0 

08/30/96*** 

07. 

07. 

STPP  78-8(14)46 

JTL  GROUP,  INC. -BILLINGS 

08/01/95 

F.P.M.  BERGEN.  PERRY 

PRATTEN/PIKE/9TH  - COLUMBUS 

WIDENING,  DRAINAGE,  MILLING, PMS  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  :938-4878 

1.598 

$ 

758,363  $ 768,119  $ 

0 

09/01/95*** 

07. 

07. 

i**  ESTIMATED  COMPLETION  DATE 
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DATE;0g/10/95 


PROJECT  NUMBER 


LENGTH 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/95 
♦*»  BILLINGS  DISTRICT  »»* 

PRIME  CONTRACTOR 

ORIGINAL 


ENGINEER 


CONTRACT 


AWARD  DATE 

CONTRACTOR  MOD  IF. 


PAGE  NO:  19 

"MDNTTDEPT.  FIELD  PROJECT  MANAGER 

PERCENT 


BEG. 


xcont: 


PROJECT 


TIME 


PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED  USED 

RTS  838-3(3)67 

RYEGATE-NORTH 

RTS  897-1(5)0 

SHAWMUT-NORTH 

CONTRACT  TOTAL 

CENTURY  COMPANIES, 

LEVELING,  SEAL  t COVER 

PMS,  OVERLAY  AND  SEAL  1 COVER 

13.900  1 576,853  $ 587,371 

JV 

$ 0 

03/01/95 
/ / 

09/01/95*»» 

F.P.M.  SACKS,  RAY 

PHONE  NO 

0'/.  0*/. 

BILLINGS  DISTRICT  TOTALS 

$ A9, 603, 935 

t 38,509,568 

56'/. 

TOTALS  POR  ALL  PROJECTS; 

"1336, 119', 797' 

■'1135,587,386 

551! 

sasmm 


*) 


DATE:03/07/95  ocuc.  ,Sidil33VJ^ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  03/58/95 
♦**  MISSOULA  DISTRICT  *« 


PROJECT  NUMBER  LEN6TH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


PRIME  CONTRACTOR 

ORIGINAL 


PAGE  NO;  1 

HUNi.dlpi.  field  project  HANAGEir 


“T-  ^0- 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


■fiRAROBTE  PERCENT TCONTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


TIME  ^ 


BR-STPP  52-3111)49 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


IM  90-1(116)34 
ST.  REGIS  - TARKIO 


NH  24-1(34)27 
CLEARWATER  JCT.  - WEST 


STPRR-STPS  487-1(6)0 
B.N.  OVERPASS  - WHITEFISH 


NH  5-4(14)173 
EUREKA-SOUTH 


G,  GS,  PMS,  S&C,  & STR. 


MORGEN  AND  OSWOOD  CONSTRUCTION 
1.069  $ 6,926,932  $ 5,695,201  ♦ 5,290,039 

DICK  ANDERSON  CONSTRUCTION 

REHABILITATION  OF  22  BRIDGES 

0.378  I 1,787,877  $ 1,574,982  $ 1,704,820 


JIM  GILMAN  EXCAVATING  INC. 

GR,G5,PMS,  S»:,WIDEN  & BRIDGE 

4.978  $ 4,679,870  $ 3,656,129  $ 3,705,998 


D.H.  BLATTNER  I SONS 

WP  GIRDER  BRIDGE  6 APPROACHES 

0.191  ( 4,186,807  $ 3,838,094  $ 3,485,860 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 
3.804  $ 3,509,366  % 3,051,218  $ 3,464,883 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/23/93  PHONE  NO  !755-8557 
02/22/94M*  93'/.  80'/, 


11/16/93  F.P.M.  MAART,  WILLIAM  C. 

03/24/94  PHONE  NO  ; 523-5856 

02/14/96***  98'/.  9iy. 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 

03/07/94  PHONE  NO  ; 523-5860 

09/17/96»*»  98y.  86'/. 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  :862-1229 

07/15/93W  91)(  89'/, 


03/03/94  F.P.M.  CHRISINGER,KENNETH  L 

04/15/94  PHONE  NO  :755-8566 

02/17/94***  98'/.  62'/. 


STPP  1-2(42)125 
KALISPELL  N.E. 


4.571 


STPS  260-1(3)0 
LIBBY  - NORTHWEST 
STPS  567-1(1)0 
BOBTAIL  JCT.  4 SOUTH 
RTS  482-1(3)0, 

3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL  13.370 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

$ 3,595,614  $ 3,278,328  $ 2,727,033 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  tCOVER 

CRACK  SEALING,  SEAL  t COVER 

$ 2,727,395  $ 2,728,204  % 2,627,781 


04/07/94  F.P.M.  ROBERTS,  JAMES 
05/09/94  PHONE  NO  : 752-0531 
12/06/95***  83'/. 


04/07/94  F.P.M.  ROEDEL,  DONALD 
05/03/94  PHONE  NO  ; 755-8559 
12/09/95*** 


%% 


96'/. 


87y. 


IM  90-3(74)135 
BEARMOUTH  - DRUMMOND 


15.189 


PMS  OVERLAY,  SEAL  I COVER 


RIVERSIDE  CONTRACTING 


f 6,288,097  $ 5,615,356  $ 4,840,710 


06/29/94  F.P.M.  JOHNSON,  ROBERT  L. 
07/18/94  PHONE  NO  ;523-5864 
08/22/96***  86'/  63'/ 


»**  ESTIMATED  COMPLETION  DATE 


CijuUi/il-K  I O CuuLCo  i Ii/i  I 
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PROJECT  NUMBER  LEfTOTH 
PROJECT  DESIGNATION 

NH  7-2(K)90 
BITTERROOT  RIV.  BRIDGE 

0.065 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/S8/95 
**»  MISSOULA  DISTRICT  *»»  _ 

— — "PRIME  CONTRACI'OR 

ORIGINAL 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYf^NTS  STATUS 


AWARD  DA  IE' 

MODIF. 
WORK  COMP. 


PAGE  NO:  2 

HONT.DEPr.TIELD  PROJECT  MANAGER 

PERCENT TCONTT" 

WORK  BEG.  PROJECT 

COMPLETED USED 


FRONTIER-WEST,  INC. 

BRIDGE  DECK  REHABILITATION  ^ ^ 


A77,374 


06/89/94  F.P.M.  MAART,  WILLIAM  C. 
07/85/94  PHONE  NO  ; 583-5856 
07/05/95***  67%  68'/. 


STPHS  58-8(18)88 
3 MI.  SOUTH  OF  BIGFORK 
STPHS  58-8(19)89 
8 HI.  SOUTH  OF  BIGFORK 
CONTRACT  TOTAL 


0.815 


A-1  PAVING,  INC. 


SHOILDER  WIDENING,  SEAL  WIDCOVER 

SURFACE  LEVELING,  SEAL  t COVER  CHEVRONS 

$ 146,988  $ 150,005 


06/89/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

18/83/94*** 


0% 


0% 


STPHS  8(86) 

DIST.  1-TURNBAYS 


TURN  BAYS 

0.945 


A-1  PAVING,  INC. 

06/89/94 

08/30/94 

F.P.M.  MCKINNEY,  JOHN 
PHONE  NO  : 583-5863 

514,640  $ 479,309  $ 891,104 

10/11/95*** 

61% 

STPP  83-1(15)31 
CONDON  N.l  S. 


16.853 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY,SEAL  I COVER 

$ 4,819,610  $ 4,841,578  $ 845,686 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 

09/07/94  PHONE  NO  :583-5860 

08/85/97***  17'/.  38'/. 


IM  90-1(180)3 
LOOKOUT  PASS 
IM  8(48) 

DISTRICT  1-INTERSTATE  SIGNING 
CONTRACT  TOTAL  0.738 


CHAIN  UP  AREAS 


JTL  GROUP,  INC.-MISSOULA 


INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

$ 1,441,697  $ 646,465 


450,014 


09/01/94  F.P.M.  JOHNSON,  ROBERT  L. 

09/83/94  PHONE  NO  : 583-5864 

07/01/95*** 


70%  07/01/95 


NH  5-8(66)59 

US  93/MT  35  INTERSECTION 
STPHS  5-8(63)83 
DAYTON  JUNCTION 
CONTRACT  TOTAL 


MONTANA  LINES,  INC 

PL.  MIX  BIT  SURF.  OVERLAY, SIGNM.S,  LIGHTING  6 SIGNING 


SLASHING  LIGHTS  AND  SIGNS 
0.000  * 867,086 


160,875 


70,048 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

10/06/94  PHONE  NO  : 583-5863 

03/30/95*** 


44% 


47% 


NH  1-3(89)800 
SUMMIT  CREEK 


0.183 


PIPE  I SLOPE  FLATTENING 

$ 


J t S CONSTRUCTION 
91,441  % 97,608 


45,353 


09/01/94  F.P.M.  KALBERG,  J.  GARY 

10/18/94  PHONE  NO  -.868-1889 

09/86/96***  46%  35% 


STPS  354-1(4)1 

POLSON  - SOUTH  (NORTH  SECTION) 

3.867 


GRADING,  AGG.  SURF., 


RIVERSIDE  CONTRACTING 
PL  MIXBIT.  SURF.,  SEAL  I COVER  AMD 
i 1,700,775  $ 1,784,517  % 


1,306,449 


09/01/94  F.P.M.  MCKINNEY,  JOHN 
09/80/94  PHONE  NO  ; 583-5863 
09/88/96***  76%  81% 


TIME 


♦**  ESTIMATED  COMPLETION  DATE 


I 


I 


DATEi03/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  03/88/95 
***  MISSOULA  DISTRICT  »«* 
PRIME  QJNIKALTDff 


PAGE  NO:  3 

HDNT.DEPI.  FIELD  PRDJECI  MANAUEtT 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ESTIMATE 


ORIGIN^”  ^ AWARD  DAfE  PERCENI 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


Tmr. 

USED 


IMSTPSSTPP  2(l«»7) 

DISTRICT  3 EPOXY  PAVEMENT  MARK 
IMSTPSNH8TP  3(1^^6) 

DISTRICT  I EPOXY  PAVEMENT  MARK 


CONTRACT  TOTAL 


^3R.m 


HIGHWAY  SPECIALTIES  INC 
DISTRICT  3 - EPOXY  PAVEMENTMARKINGS 

DISTRICT  1 - EPOXY  ^ , 


9,973 


NH  1-3(71)180  ^ ^ 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 


0.31^ 


DICK  ANDERSON  CONSTRUCTION 
BRIDOE  DECK  REHMILITRTIOR  ^ 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  ;533-58/i3 

03/33/95*** 

IX  15X 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  !863-1339 

09/35/95***  IX  OX 


STPP  1-3(70)133 
STILLWATER  RIVER  BRIDGE 


0.034 


BRIDGE  DECK  ^BILITATION 

% 


DICK  ANDERSON  CONSTRUCTION 
551,658  $ 586,075  % 5,861 


10/03/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  ;755-8557 

07/38/95***  IX  OX 


IM  90-3(84)96 
DESMET  INTERCHANGE 


3.605 


WASHINGTON  CONSTRUCTION 

INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB.  ^ 

$ 3,986,093  $ 3,399,048  $ 


40,717 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 
03/31/95  PHONE  NO  :533-5864 
09/18/96***  IX  OX 


STPP  53-3(31)31 

MT  35  t GRAND  AVE-BIGFORK 


RIVERSIDE  CONTRACTING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t COVER,  LIGHTING 
0,277  $ 376,656  $ 389,083  $ 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

09/31/95***  OX  OX 


STPS  363-1(11)4 
MULLAN  ROAD  - WEST  SECTION 
RTS  363-1(13)11 
MULLAN  ROAD-FRENCHTOWN 
CONTRACT  TOTAL 


JENSEN  PAVING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 


PL.  MIX  BIT.  OVERLAY,  SEAL  tCOVER 
5.513  * 1,847,991 


1,458,504 


14,586 


11/17/94  F.P.M.  BAUER,  JOHN 

/ / PHONE  NO  ;533-5864 

03/03/96*** 


IX 


OX 


STPHS  3(84) 

3 LXATIONS  MISSOILA  DIST  LUMI 


0.000 


LIGHTING  t,  SIGNALS 


MONTANA  LINES,  INC 
57,568  $ 45,111 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  ; 755-8557 

06/18/95***  OX  OX 


SfF  1599(94) 

CRUSH  I STOCKPILE  - MISSOULA  D 

0.000 


CRUSH  AND  STOCKPILE 


SCHELLINGER  CONST  CO., INC. 
401,719  $ 330,669  $ 383,746 


11/17/94 

13/07/94 

09/01/95*** 


F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO  : 755-8566 

88X  09/01/95 


TIME 


»**  ESTIMATED  COMPLETION  DATE 
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DATE;03/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/E8/95 
»»*  MISSOULA  DISTRICT  *♦* 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


PRIME  CONTRACTOR 

“DRETMT 


PAGE  NO; 


™t;dept.  field  project  manager 

■ PERCENT 


Tmrr 


— MJARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


SMP  E099(%) 

CRUSH  I STOCKPILE  - MISSOULA  D 


0.000 


CRUSH  AND  STOCKPILE 


HERB  RICHARDS  CONSTRUCTION 
3W,A10  $ 287, A7I  $ l^»,547 


ll/17m  F.P.M.  SULLIVAN,  SHEILA 

02/16/95  PHONE  NO  :523-5860 

09/01 /95*»*  57.  09/01/95 


SMP  3299(9«f) 

CRUSH  1.  STOCKPILE  - MISSOULA  D 


0.000 


SMP  ^>599(94) 

CRUSH  & STOCKPILE  - MISSOULA  D 


0.000 


IM  2(61) 

INTERSTATE  SIGNING,MISSOULA  DI 


RTS  211-1(2)0 
ROMAN  WEST 
RTS  352-1  ('t)O 
LAKE  MARY  ROMAN  ROAD 
RTS  35^-1 (6)0 
MAIN  STREET  - POLSON 
RTF  5-2(69)47 
RONAN-POLSON-NORTH 
RTF  52-1(12)0 
POLSON  EAST 
CONTRACT  TOTAL 


CRUSH  AND  STOCKPILE 


CRUSH  AND  STOCKPILE 


JTL  GROUP,  INC.-MISSOULA 
% 245,025  $ 234,250  $ 


TREASURE  STATE  CONSTRUCTION 
i 616,891  $ 499,730  $ 374,521 


0.000 


INTERSTATE  SIGN  UPGRADE 


OMO  CONSTRUCTION  INC 
2,630,168  $ 1,811,361  $ 46,400 


38.100 


PMS  OVERLAY,  SEAL  t COVER 
PMS  OVERLAY,  SEAL  t COVER 
PMS  OVERLAY,  SEAL  t COVER 
PMS  OVERLAY,  SEAL  I COVER 
PMS  OVERLAY,  SEAL  I COVER 


MARVIN  A.  REHBEIN 


892,572  $ 872,969  % 158,732 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  :523-5860 

09/01/95***  OX  09/01/95 


11/17/94  F.P.M.  CHRISINGER,KENNETH  L 
12/12/94  PHONE  NO  ; 755-8566 
09/01/95***  75X  09/01/95 


12/15/94 
02/20/95 
11/01/95*** 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO  : 523-5863 

3X  11/01/95 


12/15/94  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 523-5863 

01/13/95*** 


18X 


OX 


RTF  5-2(70)61 

DICK  ANDERSON  CONSTRUCTION 

12/15/94 

F.P.M.  GERMAN,  STEVE  (14) 

FLATHEAD  RIVER-.5  MI  W OF  POLS 

BRIDGE  DECK  SEAL 

/ / 

PHONE  NO  ;523-5825 

RTF  6-1(68)105 

08/01/95*** 

REVAIS  CREEK-3  MI  W.  OF  DIXON- 

BRIDGE  DECK  SEAL 

RTF  6-1(69)101 

MAGPIE  CREEK-5  MI  SW  OF  PERMA- 

BRIDGE  DECK  SEAL 

CONTRACT  TOTAL  0.000 

$ 

25,654  $ 30,888  $ 

0 

OX  08/01/95 

RTS  424-1(3)0 

3 

A-1  PAVING,  INC. 

12/15/94 

F.P.M.  CHRISINGER, KENNETH  L 

FARM  TO  MARKET  ROAD 

SEAL  t COVER 

/ / 

PHONE  NO  :755-8566 

t**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU  _ 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/88/95 
»«  MISSOULA  DISTRICT  *** 

— — PRTHF  rnhlTRACTIJR 

PAGE  NO;  5 

HONT.DEPT.'FIEID  PROJECT  HANAGEF 

PROJECT  NUMBER 
PRflTFCT  DESIGNATION 

LENGTH 

TYPE  OF  UORK  ENGINEER  CONTRACT  CONTRACTOR 

TYPE  OF  WORK  aUARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE' 

MODIF. 
WORK  COMP. 

PERCENT  ■ 

WORK  BEG. 
COMPLETED 

X CONT. 

PROJECT 

USED 

RTS  503-1(7)0 

FOY'S  LAKE  ROAD 

CONTRACT  TOTAL 

18.800 

P«5  MRLAy,  SEl  1 COV®  , 3,3^ 

01/13/95*** 

IX 

OX 

TIME 


ffnarmr  DiSTRiCi  lUiALB 
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DATE!03/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN0  0E/S8/95 

«»  BUTTE  DISTRICT  *** 

FRfflrCDRTfalR 


PAGE  NO:  6 

HONT.DEPT'.  FIECD  PROJECT  MANAGEIT 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


IM  90-6(68)379 
THREE  FORKS  - MANHAHAN 


RS  859-1(3)0 
NEHLAN  CREEK  ROAD 


RS  835-1(3)7 

N.  19TH  AVE.  INT. -BAXTER  LANE 

HDP-IR  9113(1)  F 

N.  19TH  AVE.  INTCH.  - BOZEMAN 


iirmnTiBt award  date  ' perceni  - ji-nM; 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
FCTTMOTF  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USEL 


10.617 


A.611 


CONTRACT  TOTAL 


IM  8(A3) 

BUTTE  DISTRICT  INTERSTATE 


STPS-RDTT  873-1 (A)0 
EAST  (f  ANACONDA  - l«)RTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

POT  PhS  OVE^Y,  *DSTR.  5, 3,3, ,3,  , ,,,,,,,3, 


6,  GS,  PMS,  S6C 


GR,GS,PMS,SEAL  6 COVER 


8.895 


0.000 


1.878 


SK  CONSTRUCTION,  INC. 

$ 1,785,998  % 1,507,750  % 1,683,675 

PIONEER  READY  MIX 

$ 9,376,003  $ 7,850,000  $ 6,357,086 


PAVLIK  ELECTRIC  CO,  INC 

5.», RADIO  IRAASAIITERS,  ®ET  SION  WMS  ^ 


JIM  GILMAN  EXCAVATING  INC. 

® ‘ ^ . 810,73,  . 7.3, 1^6 


06/03/93  F.P.M.  HELD,  TERRY 

07/08/93  PHONE  NO  :885-31ll 

10/06/93*»*  OBX  86*/( 


APPR  06/03/93  F.P.M.  HUNTER,  LARRY 

ll/l'j/9'f  07/19/93  PHONE  m 

09/01/93***  98%  977. 


11/16/93  F.P.M.  McCORMICK,THOMAS 
18/80/93  PHONE  NO  :586-507A 
09/01/93*** 

887.  517. 


08/08/9A  F.P.M.  BOWAR,  LARRY 

03/88/9't  PHONE  NO  : 586-5074 

04/17/95***  747.  777 


08/08/94  F.P.M.  O'BRIEN, MURRAY 

03/81/94  PHONE  NO  : 788-7443 

07/89/95***  887.  887. 


STPP  19-1(19)1 
ANACONDA  - EAST 


9.478 


JIM  GILMAN  EXCAVATING  INC. 
PLAAT  nl,  BIT.  OVERAY,  m*  ra®  ^ 


03/03/94  F.P.M.  0'BRIEN,MURRAY 

04/08/94  PHONE  NO  : 788-7443 

03/06/96***  987. 


747. 


STPU  1801(4) 

19TH  AVENUE-BOZEMAN 

STPS  835-1(6)5 

NORTH  19TH  INTERCHANGE-WEST 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

CONTRACT  TOTAL  2.757 


JTL  GROUP,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  6 COVER 
GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  I COVER 


GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  I COVER 

$ 3,483,816  $ 3,483,816 


1,684,517 


05/18/94  F.P.M.  STREETER,  STEFAN 
06/08/94  PHONE  NO  : 587-5785 
05/17/96*** 


48X 


767. 


BH  888-1(3)3 
3 MI.  SW  OF  DILLON 


0.075 


STR.  REHAB,  t APPROACHES 


IDAHO  CONSTRUCTION 
898,687  % 876,485 


896,013 


05/18/94  F.P.M.  WILLIAMS,  PAUL 

06/13/94  PHONE  NO  : 683-6890 

09/04/95***  987.  917. 


TIME 


i**  ESTIMATED  COMPLETION  DATE 


l: 


.r«.^!af.iim-..« 

Vii’tiiSF 





■■^‘  v'-  >!>.  f 


V'  -liK^  rSS  .« 


Cif . I «rtSK  9^ 

■*  i=i..i&.,  ■•'  3m  )BT,i##-.  [#  4:^  .» '’ 

mm 

- 


r5^  jfg.jli  ■■' 

; 1 ' ■ t ■^VMJ  tjignta  3^ 


^ itiVHi  10  tSA3 


'■^/  . l; 

M».. 


VW.5 


^ WS'.. 

mc:im’'mm'mt 

tt3w~3E?IiS(^'QfEi{Hl  Mfi  Pt 

jM»)j  »iiyf 


lai 


,*Te  ...  H 


m)i  5S5  n, 
►iOl'UJ«  ;-»  ■«»  ,,tM«  ‘ 


$ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  02/28/95 


DATE;03/07/95 

♦»*  BUTTE  DISTRICT  **» 

PAGE  NO:  7 

PRIME" CONTRACTOR 

nUNI.DLPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARITDATE, 

TERCERl  rCONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  ( 

:OMPLETED 

USED 

IH  90-3(72)189 

JIM  GILMAN  EXCAVATING  INC. 

06/03/94 

F.P.M.  0'BRIEN,MURRAY 

DEER  LODGE  - SOUTH  , 

PMS  OVERLAY  AND  SEAL  t COVER 

08/30/94 

PHONE  NO  ! 782-7443 

5.359 

$ 2,797,713  % 1,363,023  % 

501,917 

06/01 /95«* 

m 

lOOX 

RTS  278-1 

JIM  GILMAN  EXCAVATING  INC 

06/29/94 

F.P.M.  WILLIAMS,  PAUL 

JACKSON  - NORTH 

SEAL  & COVER 

/ / 

PHONE  NO  :683-6290 

17.200 

% 276,689  $ 294,542  $ 

0 

02/17/95*** 

oy. 

5oy. 

NH-IM-STPP  8(1«) 

OMO  CONSTRUCTION  INC 

09/01/94 

F.P.M.  HUNTER,  LARRY 

HIGHWAY  ADVISORY  INFORMATION 

HIGHWAY  ADVISORY  INFORMATION-STATEWIDE 

10/10/94 

PHONE  NO  :494-3224 

0.000 

$ 329,121  % 241,034  $ 

245,307 

01/28/95 

looy.  1 

07/01/95 

IH  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FENCING 

FENCE 

/ / 

PHONE  NO  :285-3111 

21.000 

$ 290,562  $ 285,768  $ 

2,858 

02/04/96*** 

ly. 

ox 

SMP  1699(94) 

JTL  GROUP,  INC. 

10/03/94 

F.P.M.  HELD,  TERRY 

CRUSH  1 STOCKPILE 

CRUSH  AND  STOCKPILE 

12/07/94 

PHONE  NO  : 285-31 11 

0.000 

$ 268,250  % 284,000  $ 

135,032 

09/01/95*** 

40'/.  1 

09/01/95 

BR  9001(21) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS,  PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  1 APPROACHES 

/ / 

PHONE  NO  : 683-6290 

0.406 

% 274,836  $ 265,515  $ 

2,656 

10/21/95*** 

ly. 

OX 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC. 

12/15/94 

F.P.M.  McCORMICK,THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  tCOVER,  WIDEN  AND  PS  CONC  BEAM 

/ / 

PHONE  NO  ; 586-5074 

6.159 

$ 9,072,324  $ 7,378,871  $ 

73,792 

05/04/97*** 

r/. 

OX 

RTS  231-1(4)3 

JIM  GILMAN  EXCAVATING  INC 

02/01/95 

F.P.M.  ARVISH,  MIKE 

GREEN  MEADOW  DR.  - NORTH  LEW 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  : 782-9327 

RTS  282-1(1)0 

05/31/95*** 

MONTANA  CITY  - BLUE  SKY  HEIGHT 

PMS,  OVERLAY  AND  SEAL  1 COVER 

RTS  284-1(1)0 

SPOKANE  CR.  ROAD 

PMS,  OVERLAY  AND  SEAL  t COVER 

CONTRACT  TOTAL 

15.400 

$ 871,609  $ 869,523  $ 

8,697 

IX 

OX 

BUTTE  DISTRICT  TOTALS 

$ 41,336,713  i 32,592,044  % 19,088,197 

58^5 

TIME 


) 


DATE503/07/95 


PROJECT  NUMBER  LEN6TH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/S8/95 
GREAT  FALLS  DISTRICT  ♦*§ 

“PRIME  CONTRACTOR — 

— drt™: 


PAGE  NO:  8 

MORT.DEPT.  FIELD  PROJECT  MANAGER 

■“PERCENT 


TTDNTT 


fiUARlTDATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


NH  Eif-3(ai)91 

D.H.  BLATTNER  & SONS 

PEND 

04/14/92 

F.P.M.  LAY,  BILL 

ROGERS  PASS  - E. 

WIDENING,  PMS  OVERLAY,  t STR. 

10/11/94 

05/14/92 

PHONE  NO  : 264-5310 

9.341 

$ 8,318,064  1 7,063,696  $ 8,203,185 

01/13/93*** 

98*/. 

98'/. 

STPX  000a(39) 

SWANSTON  EQUIPMENT  CO. 

(fimm 

F.P.M.  BERG,  GARY 

DURABLE  PVMT.  MARKINGS  - STWD, 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  :378-2613 

’ 0.000 

♦ 1,840,995  $ 1,624,530  $ 1,448,001 

07/27/92*** 

89'/.  09/01/96 

IM  0002(34) 

COP  CONSTRUCTION  CO. 

07/30/93 

F.P.M.  WILMOT,  DOUG 

GREAT  FALLS  DISTRICT 

BRIDGE  REHAB.  1 INST.  WEATHERMONITORING  EQUIPMENT 

09/07/93 

PHONE  NO  :771-7346 

0.500 

% 3,643,745  $ 2,763,764  $ 2,796,974 

07/19/96*** 

98'/. 

957. 

NH  10-2(16)52  F 

SK  CONSTRUCTION,  INC. 

07/30/93 

F.P.M.  BERG,  GARY 

LOMA  - N. 

6,  6S,  PMS,  AND  SU) 

09/15/93 

PHONE  NO  :378-2613 

9.739 

$ 9,709,790  $ 7,817,973  i 8,138,524 

09/01/93*** 

98'/. 

757. 

NH  10-2(20)20 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  AAFEDT,  RANDY 

FORT  BENTON  NORTH  t SOUTH 

PMS  OVERLAY 

07/14/94 

PHONE  NO  ;771-7170 

RTS  223-1(4)0 

FORT  BENTON  - N. 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  t COVER 

01/16/97*** 

CONTRACT  TOTAL 

38.801 

$ 4,249,747  $ 4,249,747  $ 2,878,157 

68'/. 

75'/. 

RTS  221-1(2)0 

BLAHNIK  CONSTRUCTION,  INC. 

06/29/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU-DUTTON 

PMS  OVERLAY,  SEAL  1 COVER 

08/31/94 

PHONE  NO  : 278-7931 

23.633 

$ 1,423,492  $ 1,339,608  $ 1,104,925 

01/17/96*** 

cu 

00 

73'/. 

STPP  3-2(22)42 

BLAHNIK  CONSTRUCTION,  INC. 

08/03/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU  PRIDE 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER 

10/24/94 

PHONE  NO  .-278-7931 

0.190 

i 235,998  % 220,563  $ 143,097 

11/29/95*** 

65'/. 

71'/. 

BR  9026(8) 

SLETTEN  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  OSTERTAG,  MIKE 

MARIAS  RIV.  BR.-S.  OF  CHESTER 

183  FT.  PS  CONC.  BEAM  BRIDGEl  APPROACHES 

09/23/94 

PHONE  NO  :771-1423 

0.116 

$ 377,052  $ 380,203  $ 144,471 

09/30/95*** 

38'/. 

36'/. 

STPHS  2(82) 

WICKENS  CONSTRUCTION,  INC. 

PEND 

10/03/94 

F.P.M.  LAY,  BILL 

DISTRICT  3 SLOPE  RATTENING 

SLOPE  FLATTENING 

02/06/95 

10/25/94 

PHONE  NO  ;264-5310 

1.500 

i 175,613  $ 148,787  $ 127,076 

08/28/95*** 

857. 

40'/. 

^ ESTIMATED  COMPLETION  DATE 


TIME 


miKi!  e ^ 


0 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OE/28/95 


DATE:03/07/95 

***  GREAT  FALLS  DISTRICT  »♦* 

PAGE  NO:  9 

PRIME  cONtROIR 

HONI.DtPl.  FIELD  PROJECT  MANflRFR 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

HODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

'TCONT. 

USED 

SMP  799(94) 

CRUSH  t STOCKPILE  - GREAT  FALL 

0.000 

CRUSH  AND  STOCKPILE 

KONITZ  CONTRACTING,  INC. 

$ 319,200  $ 278,570  $ 220,114 

10/03/94  F.P.M.  LAY,  BILL 

12/12/94  PHONE  NO  ;264-5310 

09/01/95***  m 

09/01/95 

TIME 


SMP  S5mw 

CRUSH  t STOCKPILE-GT.  F.  DIST.  CRUSH  t STOCKPILE 

0.000 


HOLLOW  CONTRACTING 
171,600  $ l'f9,800 


10/03/9^f  F.P.M.  LAY,  BILL 

/ / PHONE  NO  :S6'f-5310 

09/01/95***  0*/.  09/01/95 


SMP  5199(9'») 

CRUSH  1 STOCKPILE  - GREAT  FALL  CRUSH  AND  STOCKPILE 

0.000 


SCHELLINGER  CONST  CO., INC. 
S8^»,625  $ a4if,375  $ 


10/03/94  F.P.M.  LEO,  DENNIS 

/ / PHONE  NO  :434-S470 

09/01/95***  0'/.  09/01/95 


STPS  S23-2(4)34 
MARIAS  RIVER  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  6C0VER,  MHS  STOCKPILE 
6.724  $ 1,506,266  % 1,321,559  $ 288,335 


10/14/94  F.P.M.  LEO,  DENNIS 

10/21/94  PHONE  NO  :434-2470 

11/01/95***  22'/.  0'/. 


STPP  9-2(6)43 

FLOWEREE  CANAL  - N.E.  OF  AUGUS 
STPP  9-2(8)45 
N.  OF  AUGUSTA  - STOCKPASS 
CONTRACT  TOTAL  0.267 


PHILLIPS  CONSTRUCTION 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

STOCKPASS  REPLACEMENT  WITHPIPE 

$ 310,489  % 233,552  $ 


167,314 


11/17/94  F.P.M.  LAY,  BILL 

12/21/94  PHONE  NO  ;264-5310 

10/26/95*** 

72X  0'/. 


NH  1-4(16)281 
EAST  OF  SHELBY 


1.530 


SK  CONSTRUCTION,  INC. 

SLOPE  FLATTENING  I GUARDRAIL 

$ 220,788  $ 139,416  % 


3,954 


11/17/94  F.P.M.  LEO,  DENNIS 

02/08/95  PHONE  NO  :434-2470 

08/17/95***  3%  0'/. 


NH-IR  315-5(12)1 

1-315  INTERCHANGE  - GREAT  FALL 

1.284 


UNITED  MAT'LS  OF  GREAT  FALLS 
GR.  AGG.  SURF.,  PMS,  SEAL  tCOVER,  REVISE  5 BRIDGES,  TWO 

$ 7,261,669  $ 5,676,356  $ 362,098 


12/15/94  F.P.M.  WILMOT,  DOUG 

01/23/95  PHONE  NO  :771-7346 

03/05/97***  6'/.  0'/. 


RTF  66-2(1)16 
HAYS-NORTH 


10.230 


PMS  OVERLAY,  SEAL  t COVER 

$ 


RIVERSIDE  CONTRACTING 
773,208  $ 889,164  i 


8,893 


12/15/94  F.P.M.  BERG,  GARY 

/ / PHONE  NO  ;378-2613 

11/13/95***  IX  0'/. 


BR-STPU  5211(5) 

SLETTEN 

CONSTRUCTION  CO. 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

0.360 

( 6,928,881  $ 

5,834,970  $ 

12/15/94  F.P.M.  AAFEDT,  RANDY 

01/16/95  PHONE  NO  ;771-7170 

01/02/97***  n O'/ 


«*  ESTIMATED  COMPLETION  DATE 


!. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  02/88/95 


"PRIME  CONTRACTOR 

MUNI. Dtp I.  FIELD  PROJECT  MANAGER 

- drtgtm: 

AWARD  DATE 

PERCENT  TCDRT: — 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  I 

:OMPLETED 

USED 

STPP  3-2(23)51 

SMITH  PAVING  t CONTRACTING  ENT 

08/01/95 

F.P.M.  WICKMAN,  TERRY 

8 MILES  NORTH  OF  CHOTEAU 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

/ / 

PHONE  NO  :878-7931 

0.151 

$ 178,899  $ 150,153  $ 

0 

10/01/95*** 

or. 

OX 

STPP  80-1(11)13 

J 1 S CONSTRUCTION 

08/01/95 

F.P.M.  AAFEDT,  RANDY 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

BRIDffi  REPLACEMENT  WITHCULVERT  STOCKPASS 

08/23/95 

PHONE  NO  ‘.771-7170 

0.283 

f 333,855  $ 348,833  $ 

0 

10/31/95*** 

oy. 

OX 

STPHS  60-2(31)40 

MARQUIS  EXCAVATING 

02/01/95 

F.P.M.  LAY,  BILL 

NORTH  OF  NEIHART 

SIGNING  h SLOPE  FLATTENING 

/ / 

PHONE  NO  ;864-5310 

0.327 

$ 45,341  $ 47,774  % 

0 

04/09/95*** 

0'/. 

OX 

RTS  213-1(5)5 

RIVERSIDE  CONTRACTING 

08/01/95 

F.P.M.  LEO,  DENNIS 

SANTA  RITA  - NORTH 

PMS,  OVERLAY  AND  SEAL  i COVER 

/ / 

PHONE  NO  : 434-2470 

RTS  214-1(1)0 

03/03/95*** 

2 MI.  NO.  OF  SANTA  RITA  - NORT 

PMS,  OVERLAY  AND  SEAL  t COVER 

RTS  215-2(1)15 

GLACIER  COUNTY  LINE  - WEST 

- 

PMS,  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

13.990 

$ 938,866  $ 972,908  $ 

0 

OX 

OX 

RTS  287-1(7)0 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  LAY,  BILL 

STOCKETT  - NO.  AND  SO. 

PMS,  OVERLAY  AND  SEAL  t COVER 

02/21/95 

PHONE  NO  : 264-5310 

13.162 

$ 759,688  $ 813,117  $ 

0 

11/19/95*** 

OX 

OX 

RTS  836-8(4)74 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  BERG,  GARY 

BIG  SANDY  - SOUTHEAST 

PMS,  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  :378-2613 

15.690 

$ 1,014,583  % 976,845  $ 

0 

01/11/96*** 

OX 

OX 

RTS  434-1(3)0 

JIM  GILMAN  EXCAVATING  INC. 

08/01/95 

F.P.M.  KLETTE,  MIKE 

WOLF  CREEK  - NORTHWEST 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  :278-7931 

17.570 

$ 1,097,651  $ 1,070,868  $ 

0 

01/25/96*** 

OX 

OX 

GREAT  FALLS  DISTRICT  TOTALS 

% 52fl08il04  % $ 26>117»17^ 

54X 

TIME 
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DATEs03/07/f5 


fWTftNA  DEPARTMT  OF  TRIWSTOIftTION 
CraSTRlCTIOli  BUREAU 

CONSTRICTION  REPORT  FCR  PERIOD  ENDM  02/K/95 
*»*  6LB<0I\E  DISTRICT  «* 
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PAGE  NO;  11 

UNT.DEPT.  FIELD  PROJECT  HAMT 


AWARD  DATE  PERCENT  TCORTT 

raDIF.  WORK  BEG.  PROJECT 
WORK  COfP.  COfIPLETED USED 


PROJECT  fllBER  LENGTH  TYPE  OF  WOMC 

PROJECT  DESIGNATION 


ENSirCER  CONTRACT  CONTRACTOR 
ESTHETE  _ AWARD  AHT.  PAYHEHTS  STATUS 


TIME 


STPP  S5-lie0}88 
VIDA  - N.  I S. 


STPU  mmm 

N.  HAYNES-  AVE.  - WLES  CITY 


8.3i<J 


BR-STPP-STPE  86-1(9)1 
Y'STO!€  RV.  BR.-S.E.  OF  SIDNEY 


STPS  801-2(7)88 

1^  m.  E.  OF  NCCQNE  CO.LINE-E. 


NH  l-9{E9)5«f6 
GOUDGE  COULEE  BRIDGE 


NH  37-2(12)5'f 
ASHLAND  WEST 


e,  GS,  CTB,  I PfIS 


0.974 


PRINCE,  INC. 

I 5,676,911  $ 5,536,550  $ 5,111,155 

PORTABLE  PAVERS,  INC. 

B,  GS,  pm  I STR.  raOVALS  (7) 

f 1,393,868  f 1,508,803  $ 1,575,590 


0.938 


STR.  & APPR'S. 


SLETTEN  CONSTRUCTION  CO. 
f 7,594,044  $ 5,495,407  $ 5,431,395 


6.105 


0.045 


7.978 


WIDEN, GS,PnS, SEAL  t COVER 


WICKENS  CONSTRUCTION,  INC. 


RTS  447-1(12)8 

8 NILES  SOUTH  OF  RO^BUD-SIUTH 

RTS  801-2(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

CONTRACT  TOTAL  47.800 


I 2,903,627  I 2,704,202  I 2,496,306 


L.  SCANLAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACf€S 

$ 206,551  $ 212,631  $ 234,586 


SK  CONSTRUCTION,  INC. 

GRADING,  AG8.SURF.,  PMS.,SEAL  h COVER,  BRIDGE  WIDENING 

$ 4,268,177  $ 4,670,150  $ 2,148,199 


PORTABLE  PAVERS,  INC. 

PMS  OVERLAY,  SEAL  & COVER 

PMS  OVERLAY,  KAL  E=  COVER 

PMS  OVERLAY,  SEAL  ^ COVER 

PMS  OVERLAY,  SEAL  & COVER 

I 3,664,673  $ 1,260,968  $ 1,020,239 


07/08/93  F.P.M.  GREUFF,  LARRY 
09/14/93  PHONE  NO  !653-1050 
09/01/93***  92K  97K 


07/08/93  F.P.M.  FRETTE,  KURT 
08/06/93  PHONE  NO  ;232-1093 
09/01/93***  98X  105'/. 


07/08/93  F.P.M.  BACON,  DAVID 

07/26/93  PHONE  NO  ;365-2877 

09/01/93***  99'/.  67*/. 


11/16/93  F.P.M.  ARTHUR,  RONALD  T. 
05/19/94  P)«NE  m :787-5701 
(»/I6/94***  92X  89*/. 


05/12/94  F.P.M.  PISK,  RANDAL 

08/02/94  PHONE  NO  : 228-9478 

10/25/94***  9BX  117'/, 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 
08/08/94  PHONE  NO  ;784-2569 
07/27/96***  46X  38'/. 


06/29/94  F.P.M.  EIDE,  LEON 
07/13/94  PHONE  NO  : 365-2877 
02/06/95*** 


81X 


89*/. 


NH  62-2(15)12 

SOUTH  OF  CULBERTSON  SOUTH 


9.049 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRADIhiG,  AGG.  SUfa^.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER 

$ 7,848,335  $ 6,558,664  $ 2,262,092 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 

09/19/94  PHONE  NO  : 787-5701 

11/10/96***  34X  23*/. 


!«  ESTIMATED  COMPLETION  DATE 
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DATES03/O7/95 


PROJECT  NUMBER  LEN6TH 
PROJECT  DESIGNATION 


BR  9053115) 

MILK  RIVER  N.M.  OF  HINSDALE  - 

0.396 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  08/28/95 
***  (3LENDIVE  DISTRICT  «* 

— PRIME  CONTRACTOR 


PAGE  NO:  IP 

BONT.DEPT.  FIELD  PROJECT  MANAGED 


origins: "'"BWARD  DATE PERCENT TCONTT 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


COP  CONSTRUCTION  CO. 

80«f  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

% 959,686  $ 777,777  $ 


7,778 


09/01/94  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO  !653-1050 

09/15/95***  n 


OX 


STPE  1-10(35)590 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN,  LANDSCAPING 

L.  SCANLAN  CONTRACTOR 

0.046  f 

90,015  i i 

61,365 

09/01/94  F.P.M.  GREUFF,  LARRY 
10/86/94  PHONE  NO  : 653- 1050 
01/86/95***  m 587. 


STPU  5008(8) 

EAST  BARRY  STREET-GLENDIVE 

M 5001(3) 

PL.  MIX 

BIT. 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

M 5001(4) 

PL.  MIX 

BIT. 

HIGHLAND  PARK  ROAD-aENDIVE 

STPP  5008(9) 

PL.  MIX 

BIT. 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 
CONTRACT  TOTAL  0.000 

PL.  MIX 

BIT. 

CENTURY  COMPANIES,  JV 

SURF.  OVERLAY 

SURF.  OVERLAY,SEAL  t COVER 

SURF.  OVERLAY,SEAL  t COVER 

SURF.  OVERLAY,SIGNALS  I LIGHTING 

% 1,791,488  % 599,381  $ 18,185 


09/01/94  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  ;365-8877 

04/03/95*** 


8X 


07. 


BR  9043(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI  PIPE  t APPROACHES 

0.018 


L.  SCANLAN  CONTRACTOR 
189,459  % 144,080  $ 86,398 


09/01/94  F.P.M.  GREUFF,  LARRY 
11/14/94  PHONE  NO  ;653-1050 
11/84/94***  187.  5X 


STPNHSTPSIM  8(149) 

ACCENT  STRIPE  INC 

09/01/94 

F.P.M.  FRETTE,  KURT 

DISTRICT  4 EPOXY  PAVEMENT  MARK 

DISTRICT  4 - EPOXY  PAVEMENTMARKINGS 

/ / 

PHONE  NO  ;838-1093 

880.600 

$ 1,044,808  $ 846,104  $ 

8,448 

08/80/95*** 

IX 

07. 

SMP  1199(94) 

FISHER  SAND  AND  GRAVEL  CO. 

10/03/94 

F.P.M.  EIDE,  LEON 

CRUSH  t STOCKPILE 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  : 365-8877 

' 

0.000  $ 447,750  $ 488,700  $ 

0 

09/01/95*** 

07.  09/01/95 

SMP  1799(94) 

CRUSH  t STOCKPILE 

0.000 

CRUSH  AND  STaKPILE 

FISHER  SAND  AND  GRAVEL  CO. 

$ 456,185  $ 512,875  $ 0 

10/03/94 
/ / 

09/01/95*** 

F.P.M.  FRETTE,  KURT 
PHONE  NO  :838-1093 
07. 

09/01/95 

SMP  5399(94) 

CRUSH  1 STOCKPILE  - 

aENDIVE  D 

0.000 

CRUSH  AND  STaKPILE 

CENTURY  COMPANIES,  JV 

$ 390,000  $ 373,750  % 37,691 

10/03/94 

11/07/94 

09/01/95*** 

F.P.M.  PISK,  RANDAL 
PHONE  NO  !8e8-9478 
107. 

09/01/95 

TIME 


f*  ESTIMATED  COMPLETION  DATE 
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DATE!03/07/ra 


PTOJECT  NUflBER 
PROJECT  DESieiftTim 


LEUBTH 


IWTANft  lEPAHTfENT  OF  TRI»ORTATIOfi 
CONSTRUCTION  BUREAU 

CONSTRUCTION  EPORT  FOR  ERIOD  ENDIN6  0a/S8/f5 
«*  aOIDIVE  DISTRICT  *»» 

roNTMCTOR 
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ilNi.UEPl.  FltLD  PROJECT  MANAGER 


"TOIHAL  AUARD  DATE  POraT TCORTT 

TYPE  E WORK  ENGINEER  COIfTRACT  CONTRACTOR  ftODIF.  WORK  BEG.  PROJECT 

ESTimiE  AWARD  AHT.  PAYWENTS  STATUS  WORK  COIP.  COflPLETED USED 


EfWRE  SAND  AND  GRAVEL  CO., INC 

DAWSON  COUNTY  LINE  - EAST  - PLANT  HIK  BIT.  SW.  OVERLAY, SEAL  t COVER  AND  MB  STOCKPILE 

ii.787  f k^m^m  $ 3,983,W5  f 39,B3'f 


10/14m  F.P.M.  EIDE,  LEON 

/ / PHONE  NO  : 365-2877 

12/0A/96«»  IX 


OX 


STPP-STPE  S(38) 

PLASTIC  STRIPM  REHAB. -DIST. 


7.AS0 


Pfe  WmM,  SEAL  I COVER 


CENTURY  COMPANIES,  JV 


$ e,250,A95  $ 2,058,502  I 20,577 


ii/nm  F.p.n.  frette,  kurt 

/ / PHONE  NO  !232-1093 

09/01 /95«*  IX  09/01/95 


STre  EA2“l(iO)0 
MALTA  - NORTH 


6.977 


WICKENS  CONSTRICTION,  INC. 

GR.,  Affi.  SU^.,  PL.  MIX  BIT.SURF.,  SEAL  6 COVER  AND  BRIDGE 

I A, 573, 521  $ 3,980,256  $ 39,802 


11/17/94  F.P.M.  PISK,  RANDAL 

/ / PHONE  NO  :228-9478 

04/21/97***  IX 


OX 


RTF  27-2(11} 14 

13.5  MILES  NORTH  OF  EKHAKA  - 
RF  42-2(3)20 

20  MILES  NORTH  OF  FLOWING  WELL 
CONTRACT  TOTAL  27.300 


PMS  OVERLAY,  SEAL  & COVER 
PMS  OVEflAY,  SEAL  6 COVER 


PORTABLE  PAVERS,  INC. 


f 1,815,481  I 1,849,330  f 18,493 


12/15/94  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  ;232-1093 

11/25/95*** 


IX 


OX 


SMP  1399(94) 

CRUSH  I STOCKPILE  - aENDIVE  D 


0.000 


CRUSH  El  STOCKPILE 


PRINCE,  INC. 

298,250  $ 297,010  $ 


18/15/94  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO  : 784-8569 

09/01/95***  OX  09/01/95 


SfP  3899(94) 

CRUSH  6 STOCKPILE  - aENDIVE  D 


0.000 


CRUSH  & STOCKPILE 


PRINCE,  INC. 

348,750  $ 347,155  $ 


12/15/94  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  :832-1093 

09/01/95***  OX  09/09/95 


STPP-NH  2(136) 
WOLF  POINT  AREA 


CaVERTS 


0.693 


CaVERT  REPAIR 


PEC  INC 

$ 470,980  $ 498,688  » 


02/01/95  F.P.M.  PISK,  RANDAL 

/ / PHONE  EK)  : 228-9478 

12/14/95***  OX 


OX 


RTS  851-1(1)0 
SPRaE  - NORTH 
RTS  243-1(1)15 
SACO  - NORTHWEST 
RTS  251-2(4)38 
14  MI. SOUTH  OF  aAXVILLE 
RTS  344-1(6)0 
BROCKTON  - NORTH 


NO. 


PMS  OVERLAY  AND  SEa  h COVER 
PMS  OVERLAY  AND  SEAL  t COVER 
PMS  OVERLAY  AND  SEAL  6 COVER 
PMS  OVEaAY  AND  aa  & COVER 


RIVERSIDE  CONTRaTING 


02/01/95  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  :232-1093 

03/03/95*** 


TIME 


»**  ESTIMATED  COMRETION  DATE 


" .'1 


-jf:  J 


:'•«  M.^i.^.-  -JMM 


>«WW1DW  ftT^4  . ^0^Sf^t«  r^fum 


.)n  ,'.>“.vv  -m  mz  jSH'^a 

■.'>,ii::  vs  ^Qvfl!?  i jm^fkim  .■««:. Tit, xiff  mn 


m ..  !?M1#| 
ifts»  mj  ym<> 


% 


Trivia 


ift3B  lYsufiMaw  wSts 


,:>;<■■  u."l^ 

r , 'M  - 


^VfA 


4;; 


, ^mi)ra:.TT«  ' 

■ «'  m ' mum  mm^.u- 

; 

.::.b  • ■•  r'v-  ■■'  .-''V‘5  im  imm^  'KJ  |■^'i<?^3H  ^aJlN 

.:K?,^-n  ^TDs  r3<l?!r 


i.  ‘VXl  ' 


*s 

'f  j-4iu'-iia  - ijj w«  4 ‘^1 

1 " .••..*'tffl 


m.‘>  :v 


\h''  ■> 


.>.■  '=>'■  n:'mi  iTrRav'juo  ^ 

tx.  .('• 


'\;  ^ 'i'.i,  'i,*  . wo  i.’fjs 


■ \i  ff."  ■ on 

, ' ‘AX  j^>vi 


fO«w  " 


.m  r iuimj^  'li  MftmJff 

trr,^  - tnwdft: 


W i 

iiw  )r3L't«&  'O^^iiig 


n 


) 


DATE!03/07/95 


PROJECT  NUMBER 
PRn.TECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  OH/28/95 

«»  GLENDIVE  DISTRICT  

PRYWrC^TRACTDir 
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HDNT.DEPI.  HELD  PRDJECI  HANAUETT 


LENGTH 


TYPE  OF  WORK 


ESTIMATE 


fwiRnrar  AWARD  uAit 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

PAYMENTS  STATUS  WORK  COMP, 


WORK  BEG. 

COMPLETED 


PROJECT 


USED 


TIME 


RTS  511-1(1)0 
FLAXVILLE  NORTH 
CONTRACT  TOTAL 


RIFNDIVFTnSTRICT  TOTBCS: 


94.000 


PMS  OVERLAY  AND  SEAL  i COVER 

$ 4» 148*981 

i b7.b70.907 


$ 3,799,526  % 0 

1-48.515.900  i 20.bb2',T)57 


OX  OX 

4gx 


jnc.L.c.iM«,  !VIUNIA|\|A  byb^O 
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DATEi03/Q7/95 


PROJECT  NUMBER 

LENGTH 

CMCTMCCR  rnNTRACT  (MIRACTOR  fWDIF.  WORK  BEG.  PROJECT 

TYPE  OF  WORK  ^'^^^'^^ARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED 

USED 

PROJECT  DESIGNATION 

IH-STPU  90-8(123)446  F 

H.  BILLINGS  INTERCHANGE 

0.400 

Eftf*IRE  SAND  AND  GRAVEL  CO., INC 

G,  GS,  PMS,  fc  STR'S.  ^ 7^320,998  $ 6,327,862  % 6,616,845 

06/03/93  F.P.M.  SLOE,  DAVID  A. 

07/28/93  PHONE  NO  :248-3827 

06/30/95***  98*/( 

90'/. 

PLH-STPP  28-2(18)45 
BEARTOOTH  PASS  - N. 

15.021 

RIVERSIDE  CONTRACTING 

PUS  OVBUV,  S l C,  MBimKIMNIffi  TVkUO?! 

08/25/93  F.P.M.  NEVILLE,  GARY 
09/23/93  PHONE  NO  ;E56-1720 
04/20/95***  97X 

09/01/95 

STPS-BR  551-1(3)0 

GEYSER  - N. 

2.867 

WICKENS  CONSTRUCTION,  INC. 

G,  GS,  PMS,  1.  REPL.  STR.  , 1,188,217  $ 1,258,866 

APPR 

11/17/94 

11/16/93  F.P.M.  SACKS,  RAY 
03/07/94  PHONE  NO  :538-8731 
06/30/93***  98y. 

93*/. 

NH  14-4(11)125 

RYEGATE  - H. 

5.459 

SLETTEM  CONSTRUCTION  CO. 

NIDENING,PNSOVERWT,mt^  ,2,149,3E6  ,E,0M,a54 

lE/16/93  F.P.M.  GRESS,  STAN 
03/07/94  PHONE  NO  :568-2234 
10/10/95***  98y. 

RTS  300-1(6)0 

RYEGATE  - SOUTH 

MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELING,SEAL  6 COVER 

03/03/94  F.P.M.  GRESS,  STAN 
08/23/94  PHONE  NO  :568-2234 
04/29/95*** 

RTS  310-2(2)33 

MUSSELSHELL  - SOUTH 

12.900 

PLRNT  mx  BIT  OVERLAY, SEAL  ^ 

m 

96*/. 

CONTRACT  TOTAL 

RTS  416-1(7)0 

BILLINGS  - SOUTH 

H.L.  OSTERMILLER  CONST.,  INC. 
plant  mix  bit  leveling, seal  i COVER 

03/10/94  F.P.M.  BERGEN,  PERRY 

07/07/94  PHONE  NO  ;932-4872 
02/12/95*** 

RTS  298-1(6)8 

MaEOD  - N.  E. 

CONTRACT  TOTAL 

17.600 

BLANT  MIX  BIT  OVERLAY, SEAL  $ 666,084  $ 529,977 

8oy. 

9iy. 

NH  63-6(4)29 

EDDIES  OKINER  - S(XiTH 

10.358 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

OR,  «I6.  . 7,A34,4AA 

05/12/94  F.P.M.  TILZEY,  RONALD 
05/24/94  PHONE  NO  :538-8731 
10/23/96***  97X  45/. 

STPS  300-1(3)6 
BIG  COULEE  ROAD 


»**  ESTIMATED  COMPLETION  DATE 


3.155 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GRADING,  AGGREGATE  SURFACING^^^^^^  ^ ^ 


358,875 


06/29/94  F.P.M.  GRESS,  STAN 
11/07/94  PHONE  NO  ;568-e234 
05/29/96***  27*/. 


oy. 


TIME 


int-L-tlva,  IVIUNIANA  59620 


e 


DATEi03/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BIMAU 

Cffl^TDCTION  REPORT  FOR  PERIOD  ENDIfffi  02/88/95 

Mf  BILLINSS  DISTRICT  «* 

-pRTirriTR^ 


PAGE  NO:  16 

MONT  .PEP  I . HELD  PROJECI  HANAGOT 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATirai 


enginer^^^'^ontract  contractor 

ESTIMATE  AWARD  AMT.  PAYMENTS STATIC 


AUARD  DATE  PERCEHI  rCDNT; 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED USED 


STPU  1024(3)  _ 

STATE  AVEIWE-BILLII^ 


STPP  43-1(12)0 
LEHISTOWN  - NORTH 


STPHS  1020(11) 

BILLINGS-LAim  RD  t,  MOORE  LN 


STPSNHSTPPI  2(141) 

DISTRICT  5-EXPERIMENTAL  EPOXY 


1.710 


2.698 


0.267 


75.600 


MIDLAND  O'LEARY  INC. 

awBiNG,  Phs,  STom  , 1,204,853 

CENTURY  COMPANIES,  JV 
PMS  OVERLAY,  SEAL  t COVER  ^ ^ 


SIGNW.  W/WIII^  SYSTEM 


7^MILES  e'e  U.S.  87  JUNCTION 


RTS  420-1(8)0 
ABSAROKEE  - WEST 


IH  90-8(130)400 
MERRILL-COLUMBUS  CANAL 


10.200 


6.943 


0.000 


Eftf>IRE  SAND  AND  GRAVEL  CO., INC 
% 198,798  % 221,305  $ 132,199 

MARK  RITE  LINES  OF  MONT., INC 
EXPERIMENTAL  EPOXY  MARKINGS  ^ ^ 

RIVERSIDE  CONTRACTING 
PMS  OVERLAY,  SEAL  I C(MR  ^ ^ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PMS  OVERLAY,  SEAL  ^ (mR  ^ , 33^,^ 


PIPE  REPAIR 


JUDlTH^RIVro  - 6 MI.  N.H.  OF  M 

ROSS*^FORK^ai.  - N.H.  OF  MOORE 
CONTRACT  TOTAL  0-500 


STILLWATER  EXCAVATING 
$ 26,150  % 39,344  $ 15,781 

COP  CONSTRUCTION  CO. 


BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 


»*»  ESTIMATED  COMPLETION  DATE 


0.174 


bridge  replacement  ANDAPPROACHES 

BRIDGE  REPLACEMENT  ANDAPPRO^mS^^^  ^ ^ 333^3^^ 

COP  CONSTRUCTION  CO. 

bridge  REPLACEMENT  ANDAPPROAC^S^^^  ^ ^ ^^^3^^ 


06/29/94  F.P.M.  KEGLEY,  MEL 

07/26/94  PHONE  NO  :852-9831 

07/85/96H*  24X  41% 


06/29/94  F.P.M.  TILZEY,  RONALD 
09/12/94  PHONE  NO  :538-8731 
06/30/95«**  56X  83/. 


06/29/94  F.P.M.  KEGLEY,  MEL 

10/11/94  PHONE  NO  ;252-9831 

07/E3/95*»*  60X  477. 

06/89/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  :252-7329 

10/15/94W  327.  10/15/94 


06/29/94  F.P.M.  SACKS,  RAY 

08/03/94  PHONE  NO  -.538-8731 

04/20/95***  66'/.  47/. 


06/29/94  F.P.M.  BERGEN,  PERRY 
09/13/94  PHONE  NO  :932-4872 
08/09/95***  867.  767. 

08/03/94  F.P.M.  NELSON,  ROD 

01/25/95  PHONE  NO  :252-9735 

04/01/95***  407.  04/01/95 


08/03/94  F.P.M.  SACKS,  RAY 
08/24/94  PHONE  NO  ; 538-8731 
08/29/95*** 


m 


41X 


08/03/94  F.P.M.  SACKS,  RAY 
10/05/94  PHONE  NO  :538-8731 
09/02/95***  80X  53X 


fiLLfclNA,  MONTANA  59620 


TIME 


*mit» 

K ♦4'.*T3WfrB<a 


'■'  V'  ■,.?•  . :yfiM{\ 

, ■-'■  .■-rf,??  ■ wrs  ,1 


^ OiT.l 


■n:j.'  .K' /‘ii.sWO.eJH 


(^.1 


u'^-H 


afttfiJis-i;' 


W"'J  t sjar^i ',;. 


,■-  '.)■ 


, • L .&.U  r t !,-;^| 


■S;^ 


^,T3H'  - B40H)!ie®-" 


■- - taim  m 

'j^(tt!  ja^Tiw.  •■ 

/ 

^>01  r:, 


DATE;03/07/95 


hGNTANA  DEPARTflENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/S8/95 
***  BILLINGS  DISTRICT  w 


PRIME  CONTRACTOR 

URTSTMT 


PAGE  NO:  17 


HUNl.UhPl.  HELD  PROJECT  MANAGER 

““PERCENT 


BHARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


TTDNTT 

USED 


SMP  5499(94) 

CRUSH  & STOCKPILE  - BILLINGS  D CRUSH  AND  STOCKPILE 

0.000 


BILL  DENGa  CONSTRUCTION 
462,600  $ 373,950  $ 47,390 


10/03/94 

0aiO^l4£ 


^ F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO  : 252-7329 

09/01/95***  lax  09/01/95 


NH  53-1(17)28 
BROADVIEW  - SOUTH 


6.239 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 

$ 5,236,315  $ 5,087,200  $ 976,382 


11/17/94  , F.P.M.  NEVILLE,  GARY 
PHONE  NO  :256-1720 
12/29/96***  19X 


oy. 


BR  9002(12) 

LITTLE  BIGHORN  RIVER 


0.406 


EDWARD  T.  COPPS  CONST. 

CONC.  BEAM  BRIDGE  I APPROACHES 

i 456,757  $ 458,847  % 


4,589 


11/17/94  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO  :252-7329 

09/15/95***  IX  09/15/95 


SMP  299(94) 

CRUSH  & STOCKPILE  - BILLINGS  CRUSH  AND  STOCKPILE 

0.000 


KONITZ  CONTRACTING,  INC. 

541,520  $ 535,000  $ 180,154 


11/17/94 
12/24/94 
09/01/95*** 


F.P.M.  NELSON,  ROD 
PHONE  NO  :252-9735 
34X 


09/01/95 


SMP  599(94) 

CRUSH  tr  STOCKPILE  - 

BiaiNGS  D 

CRUSH  AND  STOCKPILE 

CENTURY  COMPANIES, 

JV 

0.000 

$ 

514,800  $ 457,500 

% 

0 

STPHS  57-3(22)89 
EAST  OF  LEWISTOWN 

SIGN  t SLOPE  FLATTENING 

BESa  CONSTRUCTION 

0.631 

$ 

15,644  $ 15,044 

% 

0 

11/17/94  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO  : 932-4872 

09/01/95***  OX  09/01/95 


12/15/94  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

02/15/95***  OX  OX 


RTF  61-4(13)99 

D Y JUNCTION  N t S 

PMS  OVERLAY,  SEAL  1 COVER 

RIVERSIDE  CONTRACTING 

5.200  $ 

349,003  $ 372,185  $ 

3,722 

12/15/94  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  ;538-8731 

11/30/95***  IX  OX 


NH  16-1(35)23 

YaLOWSTONE  COUNTY  LINE  N t S 

6.365 


SK  CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAL  ICOVER  AND  THREE  BRIDGES 

% 6,628,952  $ 7,257,661  $ 


02/01/95  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO  :248-3827 

05/07/97***  OX  OX 


STPP  78-2(14)46 
PRAnEN/PIKE/9TH  - COLUMBUS 


JTL  GROUP,  INC.-BILLINGS 
WIDENING,  DRAINAGE,  MILLING,PMS  OVERLAY  AND  SEAL  I COVER 
1.598  % 752,363  $ 768,119  % 


02/01/95  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO  :932-4872 

02/04/96***  OX  OX 


TIME 


**  ESTIMATED  COMPLETION  DATE 


.m0u 

-Mi« 

) ,^  ’ 

: |li  ' 


««w-io  'mmi  ■„ 

rv, -■-««« 
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DATEi03/07/95 


(WANA  DEPARTfOT  OF  TRANSPQRTATItW 
CONSTRUCTION  BUREAU 

CONSTRUCTION  f®WT  FOR  PERIOD  ENDING  03/88/95 
«*  BILLINGS  DISTRICT  *»♦ 

PRIHE  CORTRfiCM 


PAGE  NO;  18 

HDNT.DEPT.'PTEED  PROJECT  HANAbTIT 


ORISINAT 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


RTS  838-8(8567 
RYEGATE-NORTH 
RTS  897-1(5)0 
SHAWnUT-NORTH 
CONTRACT  TOTAL 


ESTIMATE 


AHARDIRTE PERCENT  TCONTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

^D  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


LEVELING,  SEAL  6 COVER 


CENTURY  COMPANIES,  JV 


PMS,  OVERLAY  AND  SEAL  6 COVER 
13.900  * 576, K8 


587,371  $ 


08/01/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

05/19/95*** 

OX 


OX 


BT11INI35  DisiRicrroTo: 


i 55.U86,85r 

i86^.8^U9r 


i S9,7W,6tir 

tl87.7TO5(r 


■SST 


TOTALS  FDR  ALLTRPJECTST 


*886.453 


♦ > 


DATE;0^/ll/95  QOUl. 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRlXTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
MISSOULA  DISTRICT  «♦ 


ESTIMATE 


AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


CN 

PAGE  NO;  1 

HONT.DEPT.  FIELD  PROJECT  MANAGOT 

PERCENT TCDRT: 

WORK  BEG.  PROJECT  TIME 

COMPLETED USED 


BR-STPP  5a-2(ll)W 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


1.069 


6, 


GS,  PMS,  SJrC,  t STR. 

$ 


MORGEN  AND  OSWOOD  CONSTRUCTION 
6,986,932  $ 5,695,201  $ 5,383,736 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/23/93  PHONE  NO  :755-8557 
06/10/95***  957.  807 


IM  90-l(116)3<f 
ST.  REGIS  - TARKIO 


0.378 


DICK  ANDERSON  CONSTRUCTION 


REHABILITATION  OF  82  BRIDGES 

$ 1,787,877  $ 1,574,982 


1,743,186 


11/16/93  F.P.M.  MAART,  WILLIAM  C. 
03/24/94  PHONE  NO  ; 583-5856 
08/14/96***  987  917 


NH  24-1(34)87  F 
CLEARWATER  JCT.  - WEST 


JIM  GILMAN  EXCAVATING  INC. 

GR,GS,PMS,  SJrC, WIDEN  t,  BRIDGE 

4.978  * 4,679,870  $ 3,656,129  $ 3,705,998 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 

03/07/94  PHONE  NO  : 523-5860 

09/17/96***  987  867 


STPRR-STPS  487-1(6)0 
B.N.  OVERPASS  - WHITEFISH 


0.191 


D.H.  BLATTNER  t.  SONS 

WP  GIRDER  BRIDGE  i APPROACHES 

$ 4,186,807  i 3,838,094  $ 3,485,860 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  :862-1229 

06/06/95***  917  897 


NH  5-4(14)173  F 
EUREKA-SOUTH 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 
3.804  $ 3,509,366  $ 3,051,218  $ 3,464,883 


03/03/94  F.P.M.  CHRISINGER,KENNETH  L 
04/15/94  PHONE  NO  : 755-8566 
06/06/95***  987  627 


STPP  1-2(48)125 
KALISPELL  N.E. 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
4.571  $ 3,595,614  $ 3,878,328  % 2,730,199 


04/07/94  F.P.M.  ROBERTS,  JAMES 

05/09/94  PHONE  NO  :75P-0531 

12/06/95***  837  967 


STPS  260-1(3)0 
LIBBY  - NORTHWEST 
STPS  567-1(1)0 
BOBTAIL  JCT.  - SOUTH 
RTS  482-1(3)0 
3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  ICOVER 

CRACK  SEALING,  SEAL  I COVER 

13.370  % 8,727,395  $ 2,728,204  $ 2,627,781 


04/07/94  F.P.M.  ROEDEL,  DONALD 

05/03/94  PHONE  NO  : 755-8559 

12/09/95*** 


967 


877 


IM  90-3(74)135 
BEARMOUTH  - DRUMMOND 


15.189 


PMS  OVERLAY,  SEAL  t COVER 

$ 


RIVERSIDE  CONTRACTING 
6,288,097  $ 5,615,356  $ 


4,840,710 


06/29/94  F.P.M.  JOHNSON,  ROBERT  L. 
07/18/94  PHOf€  NO  : 523-5864 
08/82/96***  867  637 


f**  ESTIMATED  COMPLETION  DATE 


STATE  DCClii'VIulTS  CuLLECTiGiv 

APR  1 1395 


WCNTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 

WFt  FMA  MniMTAMa  RqfiPn 


'y® 

* j%  -jysyf® 

v:Ttf,^g=  ^ mu  IS  -12'  'S 

'5>  ",t. 

aSSii»TlC^« 

; s 


V !i  ■ r - 


DATE;04/ll/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


NH  7-2(83)90 
BITTERROOT  RIV.  BRIDGE 

0.065 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
**»  MISSOULA  DISTRICT  **» 


■ PRIME  CONmACTDF 

ORIGINAL 


PAGE  NO:  2 


.DEPT.  FIELD  PROJECT' MANAGER 

PERCENT 


AUARD  DATE 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


TTORTT 

USED 


FRONTIER-WEST,  INC. 

BRIDGE  DECK  REHABILITATION  ^WIDENING 

$ 664,557  $ 712,928  $ 516,634 


06/89/94  F.P.M.  MAART,  WILLIAM  C. 
07/25/94  PHONE  NO  : 523-5856 
07/05/95***  72'/  627. 


STPHS  52-2(18)88  A-1  PAVING,  INC. 

3 MI.  SOUTH  OF  BIGFORK  SHOULDER  WIDENING.  SEAL  ANDCOVER 

STPHS  52-2(19)29 

2 MI.  SOUTH  OF  BIGFORK  SURFACE  LEVELING,  SEAL  I COVER  CHEVRONS 

CONTRACT  TOTAL  0.815  % 146,928  $ 150,005  $ 62,446 


06/29/94  F.P.M.  MITCHELL,  JAMES  D. 
03/14/95  PHONE  NO  :755-8557 
06/06/95*** 

42'/.  OX 


STPHS  8(86) 

A-I  PAVING,  INC. 

06/89/94 

F.P.M.  MCKINNEY,  JOHN 

DIST.  1-TURNBAYS 

TURN  BAYS 

08/30/94 

PHONE  NO  : 523-5863 

0.945 

$ 

514,640  $ 479,309  $ 291,104 

10/11/95*** 

6iy.  7iy. 

STPP  83-1(15)31 

JIM  GILMAN  EXCAVATING  INC. 

08/03/94 

F.P.M.  SULLIVAN,  SHEILA 

CONDON  N.l  S. 

WIDEN,  PL.  MIX  SURF. 

OVERLAY,SEAL  1 COVER 

09/07/94 

PHONE  NO  :523-5860 

16.253 

$ 

4,819,610  $ 4,841,572  $ 845,686 

02/25/97*** 

17y.  38*/, 

IH  90-1(120)3 

JTL  GROUP,  INC.-MISSOULA 

09/01/94 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS 

CHAIN  UP  AREAS 

09/23/94 

PHONE  NO  .*523-5864 

IM  2(48) 

07/01/95*** 

DISTRICT  1-INTERSTATE  SIGNING 

INTERSTATE  SIGNING, 

CONCRETEBARRIER  RAIL 

CONTRACT  TOTAL 

0.738 

$ 

1,441,697  $ 646,465  $ 450,014 

70X  07/01/95 

NH  5-2(66)59 
US  93/MT  35  INTERSECTION 
STPHS  5-2(63)83 
DAYTON  JUNCTION 
CONTRACT  TOTAL 


MONTANA  LINES,  INC 

PL.  MIX  BIT  SURF.  OVERLAY, SIGNALS,  LIGHTING  t SIGNING 
SLASHING  LIGHTS  AND  SIGNS 

0.000  $ 267,026  $ 160,875  $ 70,042 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

10/06/94  PHONE  NO  ;523-5863 

06/06/95*** 


44X  47X 


NH  1-3(29)200 
SUMMIT  CREEK 


PIPE  t SLOPE  FLATTENING 
0.123  $ 


J t S CONSTRUCTION 
91,441  $ 97,602 


45,353 


09/01/94  F.P.M.  KALBERG,  J.  GARY 

10/18/94  PHONE  NO  :862-1829 

09/26/96***  46'/,  35'/. 


STPS  354-1(4)1  RIVERSIDE  CONTRACTING 

POLSON  - SOUTH  (NORTH  SECTION)  GRADING,  AGG.  SURF.,  PL  MIXBIT.  SURF.,  SEAL  I COVER  AMD 

3.867  $ 1,700,775  $ 1,724,517  $ 1,306,449 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

09/20/94  PHONE  NO  :523-5863 

09/22/96***  76'/.  21/. 


r ESTIMATED  COMPLETION  DATE 


( 
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DATE:0'i/ll/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
«»  MISSOULA  DISTRICT  «* 

"TRnrrmimDir 


PAGE  NO;  3 

HUNT. DEPT,  field  PROJECT  MANAGER 


"ORIGIM; AWARD  DBTE PERCENT ITCONT. 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


IMSTPSSTPP  a(1^^7) 

DISTRICT  a EPOXY  PAVEMENT  MARK 
IMSTPSNHSTP  E(146) 

DISTRICT  1 EPOXY  PAVEMENT  MARK 
CONTRACT  TOTAL  a39.A00 


TYPE  OF  WORK 


ESTIMATE 


HIGHWAY  SPECIALTIES  INC 
DISTRICT  a - EPOXY  PAVEMENTMARKINGS 

DISTRICT  1 - EPOXY  PAVEMENTMARKINGS 

$ 997,179  $ 997,179  $ 


9,97a 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  :5a3-5863 

oa/Ee/95**« 


ly. 


15X 


NH  1-3(71)180 
MIDDLE  FORK  FLATHEAD  RIVER-S.E 


0.ai4 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 753,377  $ 648,033  $ 


6,431 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  :86a-ia89 

09/a5/95***  IX 


OX 


STPP  1-8(70)188 
STILLWATER  RIVER  BRIDGE 


BRIDGE  DECK  REHABILITATION 
0.034  % 


DICK  ANDERSON  CONSTRUCTION 
551,658  % 586,075  $ 5,861 


10/03/94  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  -.755-8557 

07/88/95***  IX  OX 


IM  90-8(84)96  F 
DESMET  INTERCHANGE 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

8.605  $ 3,986,098  $ 3,399,048  $ 888,543 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 
08/81/95  PHONE  NO  :583-5864 
09/18/96***  8X  OX 


STPP  58-8(81)31 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

MT  35  t GRAND  AVE-BIGFORK 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT. SURF.,  SEAL  1 COVER,  LIGHTING 

03/13/95 

PHONE  NO  : 755-8557 

0.877 

$ 

376,656  $ 389,083 

$ 91,700 

09/81/95*** 

84X  OX 

STPS  863-1(11)4 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.SURF.  AND  SEAL  1 COVER 

03/80/95 

PHONE  NO  : 583-5864 

RTS  863-1(13)11 

03/08/96*** 

MULLAN  ROAD-FRENCHTOWN 

PL.  MIX  BIT.  OVERLAY: 

, SEAL  tCOVER 

CONTRACT  TOTAL  5.513 

$ 

1,847,991  $ 1,458,504 

% 115,899 

8X  OX 

STPHS  8(84) 

MONTANA  LINES,  INC 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

a LOCATIONS  MISSOULA  DIST  LUMI 

LIGHTING  1 SIGNALS 

/ / 

PHONE  NO  : 755-8557 

0.000 

% 

57,568  $ 45,111 

$ 0 

06/18/95*** 

OX  OX 

SMP  1599(94) 

SCHELL INGER  CONST  CO., INC. 

11/17/94 

F.P.M.  CHRISINGER, KENNETH  L 

CRUSH  t STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

18/07/94 

PHONE  NO  : 755-8566 

0.000 

$ 

401,719  % 380,669 

$ 888,746 

09/01/95*** 

88X  09/01/95 

TIME 


***  ESTIMATED  COMPLETION  DATE 
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DATE;0Vll/95 


PROJECT  NUMBER  LEN6TH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 

**#  MISSOULA  DISTRICT  ♦**  PAGE  NO:  h 

PRIME  CONTRACTOR  "MDRTiDEPT;  FIELD  PROJECT  MANAGER 

ORIGIRfir AWARD'WE PERCENT TTORTT" 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


SMP  E099(9«») 

CRUSH  t STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


HERB  RICHARDS  CONSTRUCTION 
340, AlO  $ 387,471  $ 48,891 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 

03/16/95  PHONE  NO  : 533-5860 

09/01 /95**f  17X  09/01/95 


SMP  3399(94) 

CRUSH  t STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


JTL  GROUP,  INC.-MISSOULA 
345,035  t 334,350  $ 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  ;533-5860 

09/01/95***  OX  09/01/95 


SMP  4599(94) 

CRUSH  t STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


TREASURE  STATE  CONSTRUCTION 
616,891  $ 499,730  $ 374,531 


11/17/94  F.P.M.  CHRISINGER,KENNETH  L 
13/13/94  PHONE  NO  :755-8566 
09/01/95***  75X  09/01/95 


IM  3(166) 

INTERSTATE  SIGNING,MISSOULA  DI 

0.000 


INTERSTATE  SIGN  UPGRADE 

% 


OMO  CONSTRUCTION  INC 
3,630,168  $ 1,811,361  $ 


46,400 


13/15/94  F.P.M.  MCKINNEY,  JOHN 
03/30/95  PHONE  NO  : 533-5863 
11/01/95***  3X  11/01/95 


RTS  311-1(3)0 

MARVIN  A.  REHBEIN 

13/15/94 

F.P.M.  MCKINNEY,  JOHN 

RONAN  WEST 

PMS  OVERLAY,  SEAL  t COVER 

03/33/95 

PHONE  NO  ; 533-5863 

RTS  353-1(4)0 

06/06/95*** 

LAKE  MARY  RONAN  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

RTS  354-1(6)0 

MAIN  STREET  - POLSON 

PMS  OVERLAY,  SEAL  6 COVER 

RTF  5-3(69)47 

RONAN-POLSON-NORTH 

PMS  OVERLAY,  SEAL  6 COVER 

RTF  53-1(13)0 

POLSON  EAST 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  38.100 

$ 

893,573  % 873,969 

$ 

158,733 

18X  OX 

RTF  5-3(70)61 

DICK  ANDERSON  CONSTRUCTION 

13/15/94 

F.P.M.  MAART,  WILLIAM  C. 

FLATHEAD  RIVER-. 5 MI  W OF  POLS 

BRIDGE  DECK  SEAL 

/ / 

PHONE  NO  ; 533-5856 

RTF  6-1(68)105 

REVAIS  CREEK-3  MI  W.  OF  DIXON- 
RTF  6-1(69)101 

BRIDGE  DECK  SEAL 

08/01/95*** 

MAGPIE  CREEK-5  MI  SW  OF  PERMA- 
CONTRACT  TOTAL  0.000 

BRIDGE  DECK  SEAL 

% 

35,654  $ 30,888 

$ 

0 

OX  08/01/95 

RTS  434-1(3)0 

A-1  PAVING,  INC. 

13/15/94 

F.P.M.  CHRISINGER,KENNETH  L 

FARM  TO  MARKET  ROAD 

SEAL  1 COVER 

04/06/95 

PHONE  NO  : 755-8566 

»*  ESTIMATED  COMPLETION  DATE 
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DATE:0<f/ll/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
**♦  MISSOULA  DISTRICT  *» 


PAGE  NO:  5 


PRIME  CONTRACTOR 

HDNT.DEPT.  FIELD'FRDJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

tcdnt: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  503--l(7)0 

06/06/95*** 

FOY'S  LAKE  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

18.800 

$ 

388,341 

$ 239,884 

$ 

3,300 

17. 

07. 

STPHS  5-1(17)0 

ALPINE  CONSTRUCTION,  INC. 

03/09/95 

F.P.M.  JONES,  DEAN 

DESMET  - POLSON 

SIGNING  AND  DELINEATION 

03/33/95 

PHONE  NO  : 533-5863 

58.A00 

$ 

451,384 

$ 333,927 

$ 

9,348 

09/01/95***  3'/. 

09/01/95 

RTS  303-1(3)5 

JENSEN  PAVING 

03/09/95 

F.P.M.  JOHNSON, 

, ROBERT  L. 

FLORENCE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 523-5864 

RTF  7-1(67)75 

06/30/95*** 

FLORENCE-LOLO 

SEAL  AND  COVER 

RTS  269-1(17)13 

STEVENSVILLE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  t COVER 

CONTRACT  TOTAL 

21.100 

$ 

941,768 

$ 865,998 

% 

8,662 

17. 

OX 

HRSDIIA  DISTRICT  TOTALS 

% 58,753,083 

J 51,345,763 

i 33,019,433 

53^; 

TIME 


I 


I ) 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 


DATE! 04/ 11/95 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  6 

prime  CUNtracTUR 

“ nuNi.uEPi.  FIELD  PRojeci  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

X CONT. 

USED 

IM  90-6(68)279 

THREE  FORKS  - MANHATTAN 

10.617 

PCCP  REHAB.,  PMS  OVERLAY, 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 
, ANDSTR.  REHAB. 

6,057,155  $ 5,383,039  $ 4,760,245 

06/03/93  F.P.M.  HELD,  TERRY 
07/08/93  PHONE  NO  :E85-3111 
10/06/93***  88'/. 

86X 

TIME 


RS  E59"l(3)0 
NEMLAN  CREEK  ROAD 


G,  GS,  PMS,  StC 

A. 611 


SK  CONSTRUCTION,  INC.  APPR 

11/1A/9A 

$ 1,7E5,998  $ 1,507,750  $ 1,683,675 


06/03/93  F.P.M.  HUNTER,  LARRY 
07/19/93  PHONE  NO  : 494-3284 
06/06/95***  98y. 


m 


pc  pQ^-1 

N.  19TH  AVE.  INT. -BAXTER  LANE 
HDP-IR  9113(1)  F 
N.  19TH  AVE.  INTCH.  - BOZEMAN 
CONTRACT  TOTAL  2.895 


GR,GS,PMS,SEAL  t COVER 


PIONEER  READY  MIX 


$ 9,376,003  $ 7,250,000 


6,358,885 


11/16/93  F.P.M.  McCORMICK,THOMAS 
12/20/93  PHONE  NO  ;586-5074 
06/06/95*** 

887.  51X 


IM  2(43) 

BUTTE  DISTRICT  INTERSTATE 


PAVLIK  ELECTRIC  CO,  INC 

SIGN,RADIO  TRANSMITTERS,  REMOVE  t RESET  SIGN  BRIDGES 
0.000  $ 158,597  $ 146,696  $ 108,204 


02/08/94  F.P.M.  BOWAR,  LARRY 
03/28/94  PHONE  NO  ;586-5074 
04/17/95***  74X  77X 


STPS-RDTT  273-1(4)0 
EAST  OF  ANACONDA  - NORTH 


1.878 


JIM  GILMAN  EXCAVATING  INC. 

GRADE,  AGG  t PL  MIX  BIT  SURF 

$ 987,351  $ 810,739  $ 713,686 


02/08/94  F.P.M.  O'BRIEN, MURRAY 

03/21/94  PHONE  NO  :782-7443 

07/29/95***  88'/.  88/. 


STPP  19-1(19)1 
ANACONDA  - EAST 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BIT.  OVERLAY,  SEAL AND  COVER 
9.478  $ 5,074,664  $ 2,751,904  $ 2,524,888 


03/03/94  F.P.M.  O'BRIEN, MURRAY 

04/08/94  PHONE  NO  : 782-7443 

03/06/96***  92X  74y. 


STPU  1201(4) 

19TH  AVENUE-BOZEMAN 

CTpq  PQ'I-I/Al'! 

NORTH  19TH  INTERCHANGE-WEST 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

CONTRACT  TOTAL  2.957 


JTL  GROUP,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  I COVER 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT. SURF.,  AND  SEAL  t COVER 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  I COVER 

i 3,483,216  $ 3,483,216  $ 1,922,230 


05/12/94  F.P.M.  STREETER,  STEFAN 

06/08/94  PHONE  NO  : 587-5785 

05/17/96*** 


55X 


m 


BH  222-1(3)3 
3 MI.  SW  OF  DILLON 


STR.  REHAB,  t APPROACHES 
0.075  $ 


IDAHO  CONSTRUCTION 
298,627  $ 276,425 


299,006 


05/12/94  F.P.M.  WILLIAMS,  PAUL 
06/13/94  PHONE  NO  ;683-6290 
03/31/95  100’/.  m 


\ ESTIMATED  COMPLETION  DATE 


I 


» 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 

DATE:0Vll/95  ***  BUTTE  DISTRICT  «♦  PAGE  NO:  7 

PRIME  rONTRACTOR  ■"  MONT.DEPT.  FIELDTROJECT  MANAGER 

“ — — M5TRBC AUARD  DATE PERCEFIT % CONT. 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


IM  90-3(78)189 

DEER  LODGE  - SOUTH 

5.359 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY  AND  SEAL  t COVER 

$ 8,797,713  $ 1,363,083  % 501,917 

06/03/94 

08/30/94 

06/01/95*** 

F.P.M.  0'BRIEN,MURRAY 
PHONE  NO  :788-7443 

37X 

lOOX 

RTS  878-1(8)43 

JACKSON  - NORTH 

17.800 

JIM  GILMAN  EXCAVATING  INC. 

SEAL  1 COVER 

$ 876,689  % 894,548  $ 55,819 

06/89/94 

03/16/95 

06/06/95*** 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO  : 683-6890 

19X 

50X 

NH-IM-STPP  8(143) 

HIGHWAY  ADVISORY  INFORMATION 

0.000 

OMO  CONSTRUCTION  INC 

HIGHWAY  ADVISORY  INFORMATION-STATEWIDE 

% 389,181  $ 841,034  $ 845,307 

09/01/94 

10/10/94 

01/88/95 

F.P.M.  HUNTER,  LARRY 

PHONE  NO  : 494-3884 

lOOX  07/01/95 

IM  90-6(75)313 
BOZEMAN-LIVINGSTON  FENCING 

81.000 

DIAMOND  CONSTRUCTION 

FENCE 

$ 890,568  $ 885,768  $ 8,850 

10/03/94 
/ / 

08/04/96*** 

F.P.M.  HELD,  TERRY 
PHONE  NO  : 885-31 11 

IX 

OX 

SMP  1699(94) 

JTL  GROUP,  INC. 

10/03/94 

F.P.M.  HELD,  TERRY 

CRUSH  1 STOCKPILE 

CRUSH  AND  STOCKPILE 

18/07/94 

PHONE  NO  ;885-3111 

0.000 

$ 868,850  $ 884,000  $ 

135,038 

09/01/95*** 

48X  09/01/95 

BR  9001(81) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS,  PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  6 APPROACHES 

/ / 

PHONE  NO  : 683-6890 

0.406 

$ 874,836  % 865,515  $ 

8,656 

10/81/95*** 

IX  OX 

STPP  50-a(E5)82 
BOZEMAN-FOUR  CORNERS 


6.159 


H.  K.  CONTRACTORS,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAS  ^COVER,  WIDEN  AND  PS  CONC  BEAM 

$ 9,07E,3S4  % 7,370,871  $ 87,E90 


IE/15/9'1  F.P.M.  McCQRMICK,THOMAS 

03/14/95  PHONE  NO  : 586-5074 

05/04/97***  IX  0'/. 


RTS  E31-l(4)3 

GREEN  MEADOW  DR.  - NORTH  LEW 
RTS  S8E-1(1)0 

MONTANA  CITY  - BLUE  SKY  HEIGHT 
RTS  E84-l(l)0 
SPOKANE  CR.  ROAD 

CONTRACT  TOTAL  15.400 


JIM  GILMAN  EXCAVATING  INC. 

PMS,  OVERLAY  AND  SEAL  6 COVER 

PMS,  OVERLAY  AND  SEAL  1 COVER 

PMS,  OVERLAY  AND  SEAL  t COVER 

$ 871,609  $ 869,583  $ 8,697 


OE/01/95  F.P.M.  ARVISH,  MIKE 
04/04/95  PHONE  NO  :78E-93E7 
05/31/95*** 


IX 


OX 


TIME 


***  ESTIMATED  COMPLETION  DATE 


I 


•or '■* 


•■‘A  >• " ' 2'^  ■ tf!  ^ W 

'■’  ■'  ■ ■ ji«  r<H?2ig  %’\i:i  m 




■•  •■«}>. -j-  --  l‘MIf 


;■  r,\<<.,  - .,.,>  ■%^-.  At;  -.aC  ^ ^ ^ «»3ir 

V -v)  >;:■,.  1.  « :,  5 ^4  a ^.,  -a 

f -a  a 


•",  ;<-u 


■«?,.\r)  ■ .1 


^JS.tt 


’■■’■*,!  -’S 

■ 'i;.  v^’'  'K-cV^^ 

i ' .^i','.,  ,.  ‘ ' ■ ''a5^?.rt 


0 


■ ,.. •„ ■ ■•.  : .i  ^jHOTf?  i 

' •■  t’  A,; )','(  ■ ' ' ' , "', ' 


I U7  ! i 


. ■•«  'Vitt'  •; 


■u'rsn"^’  ''/■ 


^5'»: 


.•V-T'  ‘‘ii  ■^'‘  r 

.v^  * ••  - 

it'"'~,  ;'  ‘ . .-'itf ' -/* 
jA".,  it#  vC:u  ' il 


0f», 

tf;,-^  ' .,A  ‘31!®^ 

■v,v,:i3?i  y'«  a - t^.*::. 

^>tf-T)SW  • yy, 

SK^'  .r^  '%'' 

C _Ji  g*  l'2A|tT^^ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 


DATE;04/ll/95 

«*  BUTTE  DISTRICT  ♦« 

PAGE  NO:  8 

PRIME  contractor 

HUNI.depi.  field  PROJECT  MANAGER' 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  date 

MODIF. 
WORK  COMP. 

PERCERT TCDRT: — 

WORK  BEG.  PROJECT 

COMPLETED  USED 

RTS 

FAIRMONT  HOT  SPRINGS-EAST 

3.000 

JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  1 COVER 

$ £30,917  % ££9,'tl3  % E,E95 

03/09/95  F.P.M.  O'BRIEN, MURRAY 

/ / PHONE  NO  :78E-74«f3 

10/07/95***  IX  OX 

BUITE  DISTRICT  TOTALS 

$ 4lf567j630  f $ l?f^lSf689 

58X 

c 


DATE:M/ll/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


♦ ; 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
»**  GREAT  FALLS  DISTRICT  *** 

—  PRIME  CONTRACTOR 

—  "DRIGINRC 


♦ I 


TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PAGE  NO:  9 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

BTOTTUBTE PERCERT""^ rCONT. 

CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 


USED 


NH  2A-3(21)91 

D.H.  BLATTNER  t SONS 

PEND 

04/14/92 

F.P.M.  LAY,  BILL 

ROGERS  PASS  - E. 

WIDENING,  PMS  OVERLAY,  1 STR. 

10/11/94 

05/14/92 

PHONE  NO  :264-5310 

9.3A1 

$ 8,31B,06A  $ 7,063,696  $ 

8,203,185 

06/06/95*»» 

987. 

987. 

STPX  0002(39) 

SWANSTON  EQUIPMENT  CO. 

07/01/92 

F.P.M.  BERG,  GARY 

DLIRABLE  PVMT.  MARKINGS  - STWD. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  : 378-2613 

0.000 

$ 1,840,995  $ 1,624,530  $ 

1,448,001 

06/06/95**# 

897.  09/01/96 

IM  oooais^f) 

COP  CONSTRUCTION  CO. 

07/30/93 

F.P.M.  WILMOT,  DOUG 

GREAT  FALLS  DISTRICT 

BRIDGE  REHAB,  t INST.  WEATHERMONITORING  EQUIPMENT 

09/07/93 

PHONE  NO  : 77 1-7346 

0.500 

$ 3,643,745  $ 2,763,764  $ 

2,796,674 

07/19/96*** 

987. 

957 

NH  10-2(16)52  F 

SK  CONSTRUCTION,  INC. 

07/30/93 

F.P.M.  BERG,  GARY 

LOMA  - N. 

G,  GS,  PMS,  AND  SiC 

09/15/93 

PHONE  NO  :378-2613 

9.739 

$ 9,709,790  $ 7,817,973  $ 

8,142,297 

06/10/95*** 

CO 

757. 

NH  10-2(20)20  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  AAFEDT,  RANDY 

FORT  DENTON  NORTH  t SOUTH 

PMS  OVERLAY 

07/14/94 

PHONE  NO  :771-7170 

RTS  223-1 (A)0 

FORT  BENTON  - N. 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  & COVER 

01/16/97*** 

CONTRACT  TOTAL 

38.801 

% 4,249,747  $ 4,249,747  $ 

2,934,961 

m 

757. 

RTS  221-1(2)0 

BLAHNIK  CONSTRUCTION, 

INC. 

06/29/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU-DUTTON 

PMS  OVERLAY,  SEAL  t COVER 

08/31/94 

PHONE  NO  :278-7931 

23.633 

$ 1,423,492  $ 1,339,608  $ 

1,104,925 

01/17/96*** 

82X 

737. 

STPP  3-2(22)A2 

BLAHNIK  CONSTRUCTION, 

INC. 

08/03/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU  PRIDE 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  1 COVER 

10/24/94 

PHONE  NO  :278-7931 

0.190 

% 235,998  $ 220,563  $ 

143,097 

11/29/95*** 

657. 

717 

BR  9026(8) 

SLETTEN  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  OSTERTAG,  MIKE 

MARIAS  RIV.  BR.-S.  OF  CHESTER 

183  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

09/23/94 

PHONE  NO  !771-1483 

0.116 

$ 377,052  $ 380,203  $ 

310,057 

09/30/95*** 

827. 

367. 

STPHS  2(82) 

WICKENS  CONSTRUCTION, 

INC. 

APPR 

10/03/94 

F.P.M.  LAY,  BILL 

DISTRICT  3 SLOPE  FLATTENING 

SLOPE  FLATTENING 

02/24/95 

10/25/94 

PHONE  NO  :864-53l0 

1.500 

$ 175,613  % 148,787  % 

127,076 

03/21/95 

1007 

407. 

f**  ESTIMATED  COMPLETION  DATE 
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DATE:M/ll/95 

♦ ) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
♦**  GREAT  FALLS  DISTRICT  ♦** 

♦ 

PAGE  NO;  10 

PRIMETMTRACTDR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

“ DRTGINAi: 

AWARD  DATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENBTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

SMP  mm) 

KONITZ  CONTRACTING,  INC. 

10/03/94 

F.P.M.  LAY,  BILL 

CRUSH  1 STOCKPILE  - GREAT  FALL 

CRUSH  AND  STOCKPILE 

18/18/94 

PHONE  NO  : 864-5310 

0.000 

$ 

319,800  % 878,570  $ 

871,717 

09/01/95*** 

98)1 

09/01/95 

SMP  S599(9i() 

HOLLOW  CONTRACTING 

10/03/94 

F.P.M.  LAY,  BILL 

CRUSH  t STOCKPILE-GT.  F.  DIST. 

CRUSH  L STOCKPILE 

/ / 

PHONE  NO  ;864-5310 

0.000 

% 

171,600  $ 149,800  $ 

0 

09/01/95*** 

or. 

09/01/95 

SMP  5199(9'») 

SCHELLINGER  CONST  CO.,: 

INC. 

10/03/94 

F.P.M.  LEO,  DENNIS 

CRUSH  t STOCKPILE  - GREAT  FALL 

CRUSH  AND  STOCKPILE 

04/06/95 

PHONE  NO  : 434-8470 

0.000 

% 

884,685  $ 844,375  $ 

0 

09/01/95*** 

OX 

09/01/95 

STPS  2a3-E('»)3'f 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/14/94 

F.P.M.  LEO,  DENNIS 

MARIAS  RIVER  - NORTH 

PL.  MIX  BIT.  OVERLAY, 

, SEAL  ICOVER,  MMS  STOCKPILE 

10/81/94 

PHONE  NO  :434-8470 

6.78'* 

$ 

1,506,866  $ 1,381,559  $ 

888,335 

11/01/95*** 

88X 

OX 

STPP  9-8(6)« 

PHILLIPS  CONSTRUCTION 

11/17/94 

F.P.M.  LAY,  BILL 

FLOWEREE  CANAL  - N.E.  OF  AUGUS 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

18/81/94 

PHONE  NO  : 864-53 10 

STPP  9-8 (8)« 

10/86/95*** 

N.  OF  AUGUSTA  - STOCKPASS 

STOCKPASS  REPLACEMENT  WITHPIPE 

CONTRACT  TOTAL  0.867 

$ 

310,489  $ 833,558  $ 

167,314 

78X 

OX 

NH  1-4(16)881 

SK  CONSTRUCTION,  INC. 

11/17/94 

F.P.M.  LEO,  DENNIS 

EAST  OF  SHELBY 

SLOPE  FLATTENING  t GUARDRAIL 

08/08/95 

PHONE  NO  : 434-8470 

1.530 

% 

880,788  $ 139,416  $ 

11,191 

08/17/95*** 

8X 

OX 

NH-IR  315-5(18)1  F 

UNITED  MAT'LS  OF  GREAT 

FALLS 

18/15/94 

F.P.M.  WILMOT,  DOUG 

1-315  INTERCHANGE  - GREAT  FALL 

GR.  AGG.  SURF.,  PMS, 

SEAL 

«mR,  REVISE  5 BRIDGES,  TWO 

01/83/95 

PHONE  NO  : 77 1-7346 

1.884 

$ 

7,861,669  $ 5,676,356  $ 

650,788 

03/05/97*** 

IIX 

OX 

RTF  66-8(1)16 

RIVERSIDE  CONTRACTING 

18/15/94 

F.P.M.  BERG,  GARY 

HAYS-NORTH 

PMS  OVERLAY,  SEAL  t.  COVER 

03/09/95 

PHONE  NO  :378-8613 

10.830 

$ 

773,808  $ 889,164  $ 

167,155 

11/13/95*** 

19X 

OX 

BR-STPU  5811(5)  F 

SLETTEN  CONSTRUCTION  CO. 

18/15/94 

F.P.M.  AAFEDT,  RANDY 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

01/16/95 

PHONE  NO  :771-7170 

0.360 

$ 

6,988,881  $ 5,834,970  $ 

875,900 

01/08/97*** 

5X 

OX 

TIME 


♦*  ESTIMATED  COMPLETION  DATE 
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DATEsOWll/95 

♦ ; 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
«*  GREAT  FALLS  DISTRICT  *** 

1 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

original 

AWARD  DATE 

PERCENT X CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

STPP  3-e(S3)51 

SMITH  PAVING  6 CONTRACTING  ENT 

08/01/95 

F.P.M.  WICKMAN,  TERRY 

8 MILES  NORTH  OF  CHOTEAU 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

/ / 

PHONE  NO  :878-7931 

0.151 

% 178,899  $ 150,153  $ 

1,508 

10/01 /95*« 

IX 

OX 

STPP  80-1(11)13 

J t S CONSTRUCTION 

08/01/95 

F.P.M.  AAFEDT,  RANDY 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

BRIDGE  REPLACEMENT  WITHCULVERT  STOCKPASS 

08/83/95 

PHONE  NO  :771-7170 

0.883 

$ 333,855  $ 3A8,B33  $ 

5,513 

10/31/95*** 

8X 

OX 

STPHS  60-8(31  )W 

MARQUIS  EXCAVATING 

08/01/95 

F.P.M.  LAY,  BILL 

NORTH  OF  NEIHART 

SIGNING  t SLOPE  FLATTENING 

/ / 

PHONE  NO  : 864-53 10 

0.387 

$ «,3'fl  $ ^7,77A  $ 

0 

06/09/95*** 

OX 

OX 

RTS  813-1(5)5 

RIVERSIDE  CONTRACTING 

08/01/95 

F.P.M.  LEO,  DENNIS 

SANTA  RITA  - NORTH 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  : 434-8470 

RTS  Rl^f-KDO 

06/06/95*** 

8 MI.  NO.  OF  SANTA  RITA  - NORT 

PMS,  OVERLAY  AND  SEAL  t COVER 

RTS  815-8(1)15 

GLACIER  COUNTY  LINE  - WEST 

- 

PMS,  OVERLAY  AND  SEAL  6 COVER 

CONTRACT  TOTAL 

13.990 

$ 938,866  % 978,908  $ 

9,788 

IX 

OX 

RTS  887-1(7)0 

RIVERSIDE  CONTRACTING 

08/01/95 

F.P.M.  LAY,  BILL 

STOCKETT  - NO.  AND  SO. 

PMS,  OVERLAY  AND  SEAL  6 COVER 

08/81/95 

PHONE  NO  :864-5310 

13.168 

$ 759,688  $ 813,117  $ 

178,835 

11/19/95*** 

^V/, 

OX 

RTS  836-8(A)7't 

RIVERSIDE  CONTRACTING 

08/01/95 

F.P.M.  BERG,  GARY 

BIG  SANDY  - SOUTHEAST 

PMS,  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 378-8613 

15.690 

i 1,014,583  % 976,845  $ 

9,763 

01/11/96*** 

IX 

OX 

RTS  'fS'f-lOIO 

JIM  GILMAN  EXCAVATING 

INC. 

08/01/95 

F.P.M.  KLETTE,  MIKE 

WOLF  CREEK  - NORTHWEST 

PMS,  OVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  ; 878-7931 

17.570 

$ 1,097,651  $ 1,070,868  $ 

10,703 

01/85/96*** 

IX 

OX 

GReAI  Falls  diStriCT  TOfALs 

$ 52jl08fl04  % 4^j755j931  $ 27f£52j050 

57X 
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DATE504/il/95 

MONTANA  DffARTMENT  OF  TflNSPORTATION 
■ COfCTRUCTION  BUREAU  ' 

CONSTRICTION  lEPORT  FW  PERIOD  BIDING  03/31/95 
»»»  6LENDIVE  DISTRICT  »»* 

PAGE  NO  5 18 

raroEFnTiEnrpROJECT  manseer" 

PROJECT  NUMBER 
PROJECT  DESIGI^TION 

. LENGTH  TYPE  OF  WORK 

(JRIBINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

% LWT. 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

STPP  85-1(20)88 

VIDA  - N.  i S. 

G,  GS,  CTB,  1 PMS 

B.314 

PRINCE,  INC. 

f 5,676,911  $ 5,536,550  $ 5,111,155 

07/08/93  F.P.M.  GREUFF,  LARRY 

09/14/93  PHONE  NO  s653-1050 

06/06/95***  98*/.  97X 

TIME 


STPU  8008(3) 

N.  HAYNES  AVE.  - MILES  CITY 


0.974 


PORTABLE  PAVERS,  INC. 

B,  6S,  PMS  I STR.  REMOVALS  (7) 

$ 1,393,868  f 1,508,003  $ 1,575,590 


07/08/93  F.P.M.  FRETTE,  KURT 
08/06/93  PHONE  NO  5838-1093 
06/06/95*»»  98y. 


105K 


BR-STPP-STPE  86-1(9)1  SLETTEN  CONSTRUCTION  CO. 

Y'STO^E  RV.  BR.-S.E.  OF  SIDNEY  STR.  & APPR'S. 

0.938  $ 7,594,044  $ 5,495,407  f 5,613,907 


07/08/93  F.P.M.  BACON,  DAVID 
07/86/93  PHONE  NO  5365-8877 
06/10/95***  98H  677. 


STPS  801-8(7)88  WICKENS  CONSTRUCTION,  INC. 

14  MI.  E.  OF  MCCONE  CO.LINE-E.  W I DEN, 8S, PMS, SEAL  & COVER 

6.105  $ 8,903,687  $ 8,704,808  $ 8,496,306 


11/16/93  F.P.M.  ARTltjR,  RONALD  T. 

05/19/94  PHONE  NO  s 787-5701 

06/06/95*#*  98*4  89H 


NH  1-9(89)546 
G0UD6E  COULEE  BRIDGE 


L.  SCAnAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 
0.045  % 806,551  $ 818,631  I 834,586 


05/18/94  F.P.M.  RISK,  RANDAL 

08/08/94  PHONE  NO  5888-9478 

10/85/94***  117)( 


NH  37-8(18)54 
ASHLAND  WEST 


SK  CONSTRUCTION,  INC. 

GRADING,  AGG.SURF.,  PMS., SEAL  t COVER,  BRIDGE  WIDENING 
7.978  $ 4,868,177  $ 4,670,150  $ 8,161,117 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 
08/08/94  PHONE  NO  5784-8569 
07/87/96***  467,  387. 


RTS  447-1(18)8 

8 MILES  SOUTH  OF  ROSEBUD-SOUTH 

RTS  801-8(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

CONTRACT  TOTAL  47.800 


PORTABLE  PAVERS,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

PMS  OVERLAY,  SEAL  t COVER 

PMS  OVERLAY,  SEAL  I COVER 

PMS  OVERLAY,  SEAL  h COVER 

$ 3,664,673  $ 1,860,968  $ 1,077,688 


06/89/94  F.P.M.  EIDE,  LEON 
07/13/94  PHONE  NO  :365-8877 
06/06/95*** 


857.  89*/, 


NH  68-8(15)18  F 
SOUTH  OF  CULBERTSON  SOUTH 


E.H.  QFTEDAL  AND  SONS,  INC. 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  h COVER 
9.049  $ 7,848,335  $ 6,558,664  $ 8,868,098 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 

09/19/94  PHONE  m 5787-5701 

11/10/96***  347.  83*/. 


t**  ESTIMATED  COMPLETION  DATE 


I 


*0 


» ) 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 

DATE:04/ll/95  »*»  6LENDIVE  DISTRICT  »»»  PAGE  NO;  13 

PRIME  OJNIRACIUR RDRT.DEPT.  FIELD  PROJECT  MANAGER 

■ — — DRIGINAC AUARD  DATE PERCENT K CONT. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


BR  9053(15)  COP  CONSTRUCTION  CO. 

MILK  RIVER  N.W.  OF  HINSDALE  - EO^t  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

0.396  $ 959, 6S6  $ 777,777  $ 7,778 


09/01/94  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO  : 653- 1050 

09/15/95***  IX  OX 


STPE  1-10(35)590 
WOLF  POINT  STORM  DRAIN 


0.046 


STORM  DRAIN,  LANDSCAPING 

$ 


L.  SCANLAN  CONTRACTOR 
90,015  $ 77,986  $ 


61,365 


09/01/94  F.P.M.  GREUFF,  LARRY 

10/E6/94  PHONE  NO  :653-1050 

06/06/95***  79X  5EX 


STPU  5003(8) 

EAST  BARRY  STREET-GLENDIVE 

M 5001(3) 

PL. 

MIX 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

M 5001(4) 

PL. 

MIX 

HIGHLAND  PARK  ROAD-GLENDIVE 

STPP  5003(9) 

PL. 

MIX 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 
CONTRACT  TOTAL  0.000 

PL. 

MIX 

CENTURY  COMPANIES,  JV 

BIT.  SURF.  OVERLAY 

BIT.  SURF.  OVERLAY, SEAL  I COVER 

BIT.  SURF.  OVERLAY,SEAL  t COVER 

BIT.  SURF.  OVERLAY, SIGNALS  t LIGHTING 

$ 1,791,488  $ 599,381  $ 


1E,1E5 


09/01/94  F.P.M.  LAUCKNER,  JAMES 
03/17/95  PHONE  NO  ;365-E877 
06/06/95*** 


EX 


OX 


BR  9043(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI  PIPE  t APPROACHES 

0.018 


L.  SCANLAN  CONTRACTOR 
189,459  $ 144,080  $ E6,39S 


09/01/94  F.P.M.  GREUFF,  LARRY 

11/14/94  PHONE  NO  ;653-1050 

11/E4/94***  18X  5X 


STPNHSTPSIM  E(149) 

DISTRICT  4 EPOXY  PAVEMENT  MARK 

E80.600 


ACCENT  STRIPE  INC 

DISTRICT  4 - EPOXY  PAVEMENTMARKINGS 

$ 1,044,808  $ 846,104 


8,448 


09/01/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :83E-1093 

08/E0/95***  IX  OX 


SMP  1199(94) 

CRUSH  t STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


FISHER  SAND  AND  GRAVEL  CO. 
447,750  $ 4E8,700  $ 70,630 


10/03/94  F.P.M.  EIDE,  LEON 

03/08/95  PHONE  NO  !365-8877 

09/01/95***  16X  09/01/95 


SMP  1799(94) 

CRUSH  t STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


FISHER  SAND  AND  GRAVEL  CO. 
456, 1E5  $ 51E,875  $ 


10/03/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  ;83a-1093 

09/01/95***  OX  09/01/95 


Sfp  5399(94) 

CRUSH  t STOCKPILE  - GLENDIVE  D CRUSH  AND  STOCKPILE 

0.000 


CENTURY  COMPANIES,  JV 
390,000  $ 373,750  $ 37,691 


10/03/94  F.P.M.  PISK,  RANDAL 
11/07/94  PHONE  NO  :8e8-9478 
09/01/95***  lOX  09/01/95 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  EPORT  FOR  PERIOD  ENDING  03/31/95 

■DATE!0W11/95 

«»  SLENDIVE  DISTRICT  m 

PAGE  NO:  14 

■pRUt  CONTRACTOR 

fiOfr.DEPTTlTBJTROJECr™^ 

original 

TEfrar 

TmT7~ 

PROJECT  UMBER  . LENBTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IH 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/14/94 

F.P.M.  EIDE,  LEON 

DAySON  COUNTY  LINE  - EAST  - 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER  AND  MMS  STOCKPILE 

03/24/95 

PHONE  NO  : 365-2877 

18.787 

$ 4,744,998  $ 3,983,405 

$ 39,834 

12/04/96»»* 

IX 

OX 

STPP-STPE  2(38) 

CENTURY  COMPANIES, 

JV 

11/17/94 

F.P.M.  FRETTE,  KURT 

PLASTIC  STRIPING  ^HAB.-DIST. 

PMS  OVERLAY,  SEAL  i COVER 

03/14/95 

PHONE  NO  :23e-1093 

7.420 

f 2,250,495  $ 2,058,502 

f 21,267 

09/01/95*** 

IX 

09/01/95 

STPS  242-1(10)0  F 

WICKENS  CONSTRUCTION,  INC. 

11/17/94 

F.P.M.  PISK,  RANDAL 

MALTA  - NORTH 

GR.,  AG8.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  1 COVER  AND  BRIDGE 

03/20/95 

PHONE  NO  :228-9478 

6.977 

$ 4,573,521  1 3,980,256 

$ 111,609 

04/21 /97*»» 

3% 

OX 

RTF  27-2(11)14 

PORTABLE  PAVERS,  INC. 

12/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

13.5  MILES  NORTH  OF  EKALAKA  - 

PMS  OVERLAY,  SEAL  6 COVER 

/ / 

PHONE  NO  :232-1093 

RTF  4S“E(3)E0 

EO  MILES  NORTH  OF 

FLOWING  HELL 

PMS  OVERLAY,  SEAL  i COVER 

11/25/95*** 

CONTRACT  TOTAL 

27.300 

$ 1,815,481  $ 1,849,330 

$ 18,493 

IX 

OX 

SMP  1399(94) 

PRINCE,  INC. 

12/15/94 

F.P.M.  MARTIN,  DOUGLAS 

CRUSH  & STOCKPILE 

- GLENDIVE  D 

CRUSH  ^ STIKKPILE 

/ / 

PHONE  NO  ; 784-2569 

0.000 

$ 292,250  1 297,010 

$ 0 

09/01/95*** 

OX 

09101/% 

SMP  3899(94) 

PRINCE,  INC. 

12/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  t STOCKPILE 

- GLENDIVE  D 

CRUSH  t STOCKPILE 

/ / 

PHONE  NO  : 232-1093 

0.000 

$ 348,750  % 347,155 

$ 0 

09/01/95*** 

OX 

09/09/95 

STPP-NH  E(136) 

PEC  INC 

02/01/95 

F.P.M.  PISK,  RANDAL 

WOLF  POINT  AREA  - 

CULVERTS 

CULVERT  REPAIR 

03/20/95 

PHONE  NO  ; 228-9478 

0.693 

$ 470,980  f 498,698 

$ 4,987 

12/14/95*** 

IX 

OX 

RTS  251-1(1)0 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  SWANSON,  ROBERT  E. 

SPROLE  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

03/30/95 

PHONE  NO  ;832-1093 

RTS  243-1(1)15 
SACO  - NORTHWEST 
RTS  251-2(4)38 

PMS  OVERLAY  AND  SEAL  h COVER 

06/06/95*** 

14  MI. SOUTH  OF  FLAXVILLE  - NO. 

PMS  OVERLAY  AND  SEAL  1 COVER 

RTS  344-1(6)0 
BROCKTON  - NORTH 

PMS  OVERLAY  AND  SEAL  ^ COVER 

TIME 


**f  ESTIMATED  COMPLETION  DATE 


■*:•  m?:3 

■r*-- 3v1<t^3J3'v:^’*i^-  , 


■ .-■ . .^V'\>'.  i ^i?\!i<f'('VA^  * >.■,  ■■ 


;■.( 


3W-,l  ^ Kh.X'i^ 


jmiib  i}  w 


. : /V  . 


l^r. 


v\ta 


i ■ n mm  ursMiM^ 


t.v 


,Vi<i 


ft' t t wjfi  ^ 


jiV:(?fB'i 


c ■ 


.<^w' 


*ia.. 


'■  '■■'iSl 


,,;!f'r  " '/.P-  '))!-'^f?1.4  ;;W 

!Ku.  ■ („  ^ 


f'fU  '' 


■ .w 


^ -Si':-?::- 


UJa: 

•...•,  , j;V'^ 

'■3;'!  .4  . '''^  '-■■^ 


m 

iiiFUi 

im^i  - K 
»ri^l3S',L 

.lA^  ■■  ^ 

-'  OF-.il  1”-Wfe_®™.  ,,., 
H|«WK #-> 


■irf^ 


DATE:04/ii/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  03/31/95 

Mi  6LENBIVE  DISTRICT  **» 

PABE  NO:  15 

TIOPIT.lltPi.  TIEnJTRUJECT  HANABER 

PROJECT  NUHBER 
PROJECT  DESIBNfiTION 

. LENBTH 

“MUM 

TWE  OF  WORK  ENSINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AHT.  PAYMENTS  STATUS 

"MRnMTr 

HODIF. 
WORK  COfP. 

PERCENT 

WORK  BE6. 
COMPLETED 

rmr. — 

PROJECT 

USED 

RTS  511-1 (110 

FLAXVILLE  NORTH 

CONTRACT  TOTAL 

PUS  OVERLAY  AND  KAL  1.  COVER 

1 «j,H8,981  f 3,799,586  $ 37,997 

1% 

0% 

NH  6E“i(8)0 

FRANZ  CONSTRUCTION 

03/09/95 

F.P.M.  ARTHUR,  RONALD  T. 

CUBERTSON  AREA 

GRADE,  AGGREGATE  Sl«FACINSPLANT  HIK  BITUWMJS  SURFACING 

/ / 

PHONE  NO  S787-5701 

0.848  $ 404,138  1 869,969  $ 

0 

1I/S6/95*** 

0’/. 

i 


4 


DATE;0Wll/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
»tt  BILLINGS  DISTRICT  »»» 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


PRIME  CONTRACTOR" 

’DRIGIMT 


PAGE  NO:  16 


MT.DEPT.  FIELD  PROJECT  MANAGER 

“PERCENT 


% CONT. 


— mrwp 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


TIME 


IM-STPU  90-8(123)4A6  F 
W.  BILLINGS  INTERCHANGE 


PLH-STPP  28-E(18)« 
BEARTOOTH  PASS  - N. 


STPS-BR  551-1(3)0 
GEYSER  - N. 


NH  I'f-ifdDlSS 
RYEGATE  - W. 


O.AOO 


15.021 


2.867 


G,  GS,  PMS,  t STR'S. 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
% 7,320,892  i 6,327,862  % 6,622,658 


RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  SIC,  GABIONRETAINING  WALLS,  I VISTA  POINT 

$ 7,875,95'f  $ btlblfbH  % 6,571,071 


06/03/93  F.P.M.  SLOE,  DAVID  A. 

07/28/93  PHONE  NO  :2'f8-3827 

06/30/95***  98X  %% 


08/25/93  F.P.M.  NEVILLE,  GARY 
09/23/93  PHONE  NO  :256-1720 
04/20/95***  m 09/01/95 


G,  GS,  PMS,  6 REPL.  STR.  WITHPIPE 


WICKENS  CONSTRUCTION,  INC. 


APPR 


11/16/93  F.P.M.  SACKS,  RAY 


11/17/94  03/07/94  PHONE  NO  :538-8731 


$ 1,346,652  $ 1,188,217  $ 1,258,866 


SLETTEN  CONSTRUCTION  CO. 
WIDENING,  PMS  OVERLAY,  SEAL  6C0VER 

$ 1,845,739  $ 2,169,326  $ 2,240,856 


06/06/95*** 


987, 


12/16/93  F.P.M.  GRESS,  STAN 
03/07/94  PHONE  NO  : 568-2234 
10/10/95***  987. 


937. 


927. 


RTS  300-1(6)0 

MARVIN  A.  REHBEIN 

03/03/94 

F.P.M.  GRESS,  STAN 

RYEGATE  - SOUTH 

PLANT  MIX  BIT  LEVaiNG,SEAL  6 COVER 

08/23/94 

PHONE  NO  :568-2234 

RTS  310-2(2)33 

MUSSELSHELL  - SOUTH 

PLANT  MIX  BIT  OVERLAY,SEAL  1 COVER 

04/29/95*** 

CONTRACT  TOTAL 

12.900 

% 575,152  $ 599,799  $ 

414,063 

m 

967. 

RTS  416-1(7)0 

H.L.  OSTERMILLER  CONST. 

, INC. 

03/10/94 

F.P.M.  BERGEN,  PERRY 

BILLINGS  - SOUTH 

PLANT  MIX  BIT  LEVELIN8,SEAL  1 COVER 

07/07/94 

PHONE  NO  : 932-4872 

RTS  298-1(6)8 

MaEOD  - N.  E. 

BLANT  MIX  BIT  OVERLAY,SEAL  t COVER 

06/06/95*** 

CONTRACT  TOTAL 

17.600 

$ 862,590  $ 666,084  $ 

529,977 

807. 

m 

NH  63-6(4)29  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

10.358 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  6 COVER 

05/24/94 

PHONE  NO  :538-8731 

% 8,537,068  $ 7,644,405  $ 

7,440,570 

10/23/96*** 

m 

45X 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/29/94 

F.P.M.  GRESS,  STAN 

BIG  COULEE  ROAD 

3.155 

GRADING,  AGGREGATE  SURFACING 

11/07/94 

PHONE  NO  : 568-2234 

$ 1,463,387  $ 1,323,143  $ 

442,531 

05/29/96*** 

337. 

07. 

**  ESTIMATED  COMPLETION  DATE 


1 


DATE;0it/ll/95 


STPU  10S4(3) 

STATE  AVENUE-BILLINGS 


STPP  43-1(18)0 
LEMISTOMN  - NORTH 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 
*«f  All  LINGS  DISTRICT 


PRIME  CUN  I RAC  1 UR' 

TJRnnMT 


PAGE  NO:  17 

MONT. DTP!.  HELD  PRDJECI  MANAGEtT' 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS, 


AUARD  D/TTE  PERCENT 

MODIF.  WORK  BEG.  PROJECT 
ItORK  COMP.  COMPLETED 


y.  C0NT7 

USED 


STPHS  1080(11)  _ 

BILLINGS-LAUREL  RD  I MOORE  LN 


STPSNHSTPPI  8(141) 

DISTRICT  5-EXPERIMENTAL  EPOXY 


1.710 


8.698 


0.867 


75.600 


RTS  844-8(1)7 
7 MILES  NE  OF  U.S.  87  JUNCTION 


MIDLAND  O'LEARY  INC. 

MDINS,  P«S,  SIM  MR.ma,  UOTW  t MM  ^ 


PMS  OVERLAY,  SEAL  6 COVER 


SIGNAL  WARNING  SYSTEM 


CENTURY  COMPANIES,  JV 
737,336  % 530,170  $ 897,968 

EMPIRE  SAND  AND  GRAVEL  CO., INC 
198,798  % 881,305  $ 135,537 


MARK  RITE  LINES  OF  MONT., INC 
, 341,046  » 115, 2E9 


10.800 


PMS  OVERLAY,  SEAL  6 COVER 


RIVERSIDE  CONTRACTING 
555,654  % 608,487  $ 397,378 


06/89/94  F.P.M.  KEGLEY,  MEL 

07/86/94  PHONE  NO  ;S58-9831 

07/85/96***  E7X  41X 


06/89/94  F.P.M.  TILZEY,  RONALD 

09/18/94  PHONE  NO  :533-8731 

06/30/95***  56'/.  SIX 


06/89/94  F.P.M.  KEGLEY,  MEL 
10/11/94  PHONE  NO  :858-9831 
07/83/95***  6iy, 


477. 


06/89/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  :858-7389 

06/06/95***  38'/.  10/15/94 


06/89/94  F.P.M.  SACKS,  RAY 

08/03/94  PHONE  l«]  :538-8731 

04/80/95***  66y,  47'/. 


RTS  480-1(8)0 
ABSAROKEE  - WEST 


6.943 


PMS  OVERLAY,  SEAL  I COVER 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
489,018  $ 386,368  % 331,654 


06/89/94  F.P.M.  BERGEN,  PERRY 
09/13/94  PHONE  NO  :938-4878 
06/06/95***  86X 


76'/, 


IM  90-8(130)400 
MERRILL-COLUMBUS  CANAL 


0.000 


PIPE  REPAIR 


STILLWATER  EXCAVATING 
86,150  % 39,344  $ 


35,345 


08/03/94  F.P.M.  NELSON,  ROD 

01/85/95  PHONE  NO  ;858-9735 

04/01/95***  90'/.  04/01/95 


BR  9014(13) 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 
BR  9014(18) 

ROSS  FORK  CR.  - N.W.  (F  MOORE 
CONTRACT  TOTAL  0.500 


BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 


0.174 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

% 514,706  $ 463,813  % 336,189 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES  ^ ^ ^ 

$ 419,708  % 347,310  % 879,357 


08/03/94  F.P.M.  SACKS,  RAY 
08/84/94  PHONE  NO  :538-8731 
08/89/95*** 

73y. 


41X 


08/03/94  F.P.M.  SACKS,  RAY 
10/05/94  PHONE  NO  :538-8731 
09/08/95***  SOX  53X 


TIME 


***  ESTIMATED  COHPLETI(S<  DATE 


I 
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DATE;04/ll/95 


PROJECT  NUMBER  LENGTH 
PRn.TPrT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 

»»*  BILLINGS  DISTRICT  >*» 

—  TmnwTRfiCTDtr^ 

—  ““ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS STAT^_ 


PAGE  NO;  IB 

— HONT.IIPPI.  HELD  PRUJLUl  MAMT 

AWARD  DATE  perceni  %uuni. 

hodif.  work  beg.  project 

unRtf  COMP.  COMPLETED JSED 


SMP  5499(94) 

CRUSH  tz  STOCKPILE  ~ BILLINGS  D 


NH  53-1(17)28  F 
BROADVIEW  - SOUTH 


BR  9002(12) 

LITTLE  BIGHORN  RIVER 


SMP  299(94) 

CRUSH  I STOCKPILE  - BILLINGS 


0.000 


6.239 


0.406 


0.000 


CRUSH  AND  STOCKPILE 


BILL  DENGEL  CONSTRUCTION 
462,600  $ 373,950  % 108,741 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.,  W.,  PL.  mx 


EDWARD  T.  COPPS  CONST. 
CfflC.  8EA«  WDGE  I APPR0W|^_,5,  , «8,8«  . 


4,589 


SMP  599(94) 

CRUSH  tz  STOCKPILE  - BILLINGS  D 


STPHS  57-3(22)89 
EAST  OF  LEWISTOWN 


RTF  61-4(13)99 
D Y JUNCTION  N t S 


0.000 


0.631 


5.200 


CRUSH  AND  STOCKPILE 


CRUSH  AND  STOCKPILE 


SIGN  I SLOPE  FLATTENING 


PMS  OVERLAY,  SEAL  t COVER 


KONITZ  CONTRACTING,  INC. 

541,520  $ 535,000  $ 271,240 

CENTURY  COMPANIES,  JV 
514,800  $ 457,500  % 0 

BESEL  CONSTRUCTION 
15,644  % 15,044  $ 0 

RIVERSIDE  CONTRACTING 
349,003  $ 372,185  $ 3,722 


NH  16-1(35)23  F ^ ^ 

YELLOWSTONE  COUNTY  LINE  N t S 


STPP  78-2(14)46 
PRATTEN/PIKE/9TH  - COLUMBUS 


6.365 


1.598 


EffIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  ^CO^R  ^ THREE  BRIDGES 

% 6,62B,7Dc  > /,cO/,ool  * 


JTL  GROUP,  INC.-BILLINGS 
WIDENING,  DRAINAGE,  MILLING,FHS  OVERLAY  AND  SEAL  ^ CO^R 
$ 752,363  $ 768,119  f 


10/03/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/08/95  PHONE  NO  :852-7329 

09/01/95***  29'/.  09/01/95 


11/17/94  F.P.M.  NEVILLE,  GARY 

18/81/94  PHONE  NO  ;856-1780 

18/29/96***  27'/. 


0'/. 


7,681 


11/17/94  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO  -.252-7329 

09/15/95***  !'/•  09/15/95 


11/17/94  F.P.M.  NELSON,  ROD 

18/24/94  PHONE  NO  :252-9735 

09/01/95***  51'/.  09/01/95 


11/17/94  F.P.M.  BERGEN,  PERRY 
03/14/95  PHONE  NO  :932-4872 
09/01/95***  0'/.  09/01/95 


12/15/94  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

06/06/95***  or.  OX 


18/15/94  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  ; 538-8731 

11/30/95***  IX  OX 

08/01/95  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO  -.848-3887 

05/07/97***  OX  0/. 


02/01/95  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO  ;932-4872 

02/04/96***  IX  OX 


TIME 


ESTIMATED  COMPLETION  DATE 
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DATE;04/ll/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/95 

***  BILLINGS  DISTRICT  ***  

PRIME  CUNMCTUH  


PROJECT  NUMBER 
PROJECT  DESIGNATION 


RTS  238-2(2)67 
RYEGATE-NORTH 
RTS  297-1(5)0 
SHAMMUT-NORTH 
CONTRACT  TOTAL 


BILLINGS  DISTRICT  IUIAlS 


TOTALS  FOR  Atr  PROJECIST 


LENGTH 


TYPE  OF  WORK 


ESTIMATE 


“MGTIW 

ENGINEER  CONTRACT 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  19 

MONT  .DTP  I ■ HELD  PROJECI  HANAUOT 

fiWARD  DAIE  PERCENI  XLUNI. 

CONTRACTOR  MODIF.  WORK^G.  PROJECT  TIME 

STATUS  WORK  CQfff.  COMPLETED USED 


13.900 


LEVELING,  SEAL  t COVER 

PMS,  OVERLAY  AND  SEAL  I COVER 

$ 576,852 


CENTURY  COMPANIES,  JV 


% 587,371  % 


5,874 


02/01/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

05/19/95*** 

IK 


oy. 


t 55.886.843  t 50.b33.701 


TP7CTin697~i328.142.722  >i3i,2H5,6br 


“59r 


I 


J 


DftTE;Q5/ 18/95  OCUl-  .397339^^  up 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATIOij 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU  ’ 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0«^/30/95 

MISSOULA  DISTRICT  ♦»*  ’ / PAGE  NO;  1 

fOTTrMRHCTOR RONT.DEPT.  FIELD  PROJECT  MANAGER 

ORTIM AWARD  DATE  PERCENT rarn — 

ENGINEER  CONTRACT  CONTRACTOR  HODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


^ cr\ 

Y-'v 

JS 

Ov 

T 

cs 

r-, 

TIME 

BR-STFP  58-8(11)49 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


1.069 


G.  GS,  PMS,  SiC,  i STR. 

$ 


MORGEN  AND  OSWOOD  CONSTRUCTION 
6,986,938  $ 5,695,801  t 5,466,455 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 

07/83/93  PHONE  NO  : 755-8557 

07/09/95***  96*/.  837. 


NH  84-1(34)87  F 
CLEARWATER  JCT.  - WEST 


4.973 


JIM  GILMAN  EXCAVATING  INC. 

GR,GS,PM3,  SiC, WIDEN  i BRIDGE 

$ 4,679,870  $ 3,656,189  $ 3,715,345 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 

03/07/94  PHONE  NO  :583-5860 

09/17/96***  98*/.  86*/. 


STPRR-STP3  487-1(6)0 
B.N.  OVERPASS  - WHITEFISH 


0.191 


D.H.  BLATTNER  i SONS 

WP  GIRDER  BRIDGE  i APPROACHES 

$ 4,186,807  $ 3,838,094  $ 3,489,300 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  :863-1889 

07/09/95***  91*/.  98*/. 


NH  5-4(14)173 
EUREKA-SOUTH 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 
3.804  $ 3,509,366  $ 3,051,818  $ 3,588,694 


03/03/94  F.P.M.  CHRISINGER, KENNETH  L 

04/15/94  PHONE  NO  : 755-8566 

08/17/94***  98*/.  67*/. 


STPF  1-8(48)185 
KALI SPELL  N.E. 


A-I  PAVING.  INC. 

GRADING.  AGGREGATE  SURFACING. PLANT  MIX  BITUMINOUS  SURFACING 
4.571  $ 3.595,614  $ 3.878,388  $ 8.787.985 


04/07/94  F.P.M.  ROBERTS,  JAMES 

05/09/94  PHONE  NO  : 758-0531 

18/06/95***  85*/.  967 


STFS  860-1(3)0 


LIBBY  - NORTHWEST 
STPS  567-1(1)0 


BOBTAIL  JCT.  - SOUTH 
RTS  488-1(3)0 
3 MI.  SO.  0-  LIBBY  - SOUTH 
CONTRACT  TOTAL 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  iCOVER' 

CRACK  SEALING,  SEAL  i COVER 

13.370  $ 8,787,395  $ 8,788,804  $ 8,669,004 


04/07/94  F.P.M.  ROEDEL,  DONALD 
05/03/94  PHONE  NO  :755-3559 
18/09/95*»» 


96*/. 


89*/. 


IM  90-3(7^)135 
BEARMOUTH  - DRUMMOND 


15.189 


PMS  OVERLAY,  SEAL  1.  COVER 

$ 


RIVERSIDE  CONTRACTING 
6,888,097  $ 5,615,356  $ 


4,884,789 


06/89/94  F.P.M.  JOHNSON,  ROBERT  L. 

07/18/94  PHONE  NO  :583-5864 

08/88/96»*»  87*/.  71*/. 


NH  7-8(88)90 
BITTERROOT  RIV.  BRIDGE 


0.065 


FRONTIER-WEST,  INC. 

BRIDGE  DECK  REHABILITATION  5,WIDENING 

$ 664,557  $ 718,988  $ 601,498 


06/89/94  F.P.M.  MAART,  WILLIAM  C. 

07/85/94  PHONE  NO  :583-5856 

07/05/95***  84*/.  68*/. 


DCCUMENTS  COLLECTION 


hay  I'*"  1595 


***  ESTIMATED  COMPLETION  DATE  (MONTANA  STATE  LIBRARY 

1515  E.  6th  AVE. 
HELENA.  MONTANA  59620 
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DATE:05/lE/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  O'f/30/95 
**♦  MISSOULA  DISTRICT  **♦ 

FRIME'immACTOR 

gRTETRAE AWARD  DfiTE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


• ' PAGE  NO:  2 

MDNT.DEPT.  FIELD  PROJECT  MANAGER 

PERCERT 5i'CONT. 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


STPH3  58-8(18)28 

A-1  PAVING,  INC. 

06/89/94 

F.P.M.  MITCHELL,  JAMES  D. 

3 HI.  SOUTH  OF  BIGFORK 

SHOULDER  WIDENING,  SEAL  ANDCOVER 

03/14/95 

PHONE  NO  : 755-8557 

STPHS  58-8(19)89 

8 MI.  SOUTH  OF  BIGFORK 

SURFACE  LEVELING,  SEAL  & COVER  CHEVRONS 

07/09/95*** 

CONTRACT  TOTAL 

0.815 

i 1A6,988  $ 150,005 

$ 

84,866 

57*/.  33'/. 

STPHS  8(86) 

A-1  PAVING,  INC. 

06/89/94 

F.P.M.  MCKINNEY,  JOHN 

DIST.  1-TURNBAYS 

TURN  BAYS 

08/30/94 

PHONE  NO  : 583-5863 

0.9A5 

$ 514,6W  $ A79,309 

$ 

351,384 

10/11/95*** 

73*/.  71'/. 

STPP  83-1(15)31 

JIM  GILMAN  EXCAVATING  INC. 

08/03/94 

F.P.M.  SULLIVAN,  SHEILA 

CONDON  N.t  S. 

WIDEN,  PL.  MIX  SURF.  OVERLAY. SEAL  1 COVER 

09/07/94 

PHONE  NO  : 583-5860 

16.853 

$ A, 819, 610  $ A,8A1,578 

$ 1,089,051 

08/85/97#** 

81*/.  43*/. 

IM  90-1(180)3 

JTL  GROUP,  INC. -MISSOULA 

09/01/94 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS 

CHAIN  UP  AREAS 

09/83/94 

PHONE  NO  ; 583-5864 

IM  8(A8) 

DISTRICT  1-INTERSTATE  SIGNING 

INTERSTATE  SIGNING.  CONCRETEBARRIER  RAIL 

07/01 /95*»» 

CONTRACT  TOTAL 

0.738 

$ 1,AA1,697  $ 6A6,A65 

$ 

478,549 

74y.  07/01/95 

NH  5-8(66)59 

MONTANA  LINES,  INC 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

US  93/MT  35  INTERSECTION 

PL.  MIX  BIT  SURF.  OVERLAY, SIGNALS.  LIGHTING  1 SIGNING 

10/06/94 

PHONE  NO  : 583-5863 

STPHS  5-8(63)83 

DAYTON  JUNCTION 

SLASHING  LIGHTS  AND  SIGNS 

06/11/95*** 

CONTRACT  TOTAL 

0.000 

$ 867,086  $ 160,875 

$ 

186,197 

78*/.  47'/. 

NH  1-3(89)800 

J t 3 CONSTRUCTION 

09/01/94 

F.P.M.  KALBERG,  J.  GARY 

SUMMIT  CREEK 

PIPE  i SLOPE  FLATTENING 

10/18/94 

PHONE  NO  : 868- 1889 

0.183 

$ 91,AA1  $ ' 97,608 

$ 

57,630 

09/86/96*** 

59'/.  40'/. 

STPS  35A-1(A)1 

RIVERSIDE  CONTRACTING 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

POLSON  - SOUTH  (NORTH  SECTION) 

GRADING,  AGG.  SURF.,  PL  HIXBIT.  SURF.,  SEAL  h COVER  AMD 

09/80/94 

PHONE  NO  : 583-5863 

3.867 

$ 1,700,775  $ 1,784,517 

% 1. 

,668,849 

09/88/96*** 

97'/.  87'/. 

IMSTPSSTPP  8(1A7) 

HIGHWAY  SPECIALTIES 

INC 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

DISTRICT  8 EPOXY  PA'JEMENT  MARK 

DISTRICT  8 - EPOXY  FAVEMENTHARKINGS 

04/10/95 

PHONE  NO  : 523-5863 

IMSTPSNHSTP  2(U6) 

DISTRICT  1 EPOXY  PAVEMENT  HARK 

DISTRICT  1 - EPOXY  PAVEMENTMARKINGS 

08/88/95*** 

CONTRACT  TOTAL  839. WO 

$ 997,179  $ 997,179 

$ 

96,874 

lOY.  19'/. 

♦♦♦  ESTIMATED  COMPLETION  DATE 
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DATE:05/lS/95 


PROJECT  NUMBER  LENBTH 
PROJECT  BESI6NATI0N 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN8  OA/30/95 
»t»  MISSOULA  DISTRICT  ♦»» 


iwirwr 


• ' PAGE  NO:  3 

■RONT.DEPT.  FIELD  PROJECT  MANAGER 


psrar 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MQDIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AfIT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


TTWr 

USED 


NH  l-eS71H80 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 


BRIDGE  DECK  REHABILITATION 


DICK  ANDERSON  CONSTRUCTION 


10/03/94  F.P.M.  KALERG,  J.  GARY 

04/11/95  PHONE  NO  ;862-lE29 


0.214 

$ 

753,377  $ 642,833  $ 

10,443 

09/25/95*** 

S'/,  11. 

STPP  1”S(70)1SE 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  MITCHELL,  JAMES  D. 

STILLWATER  RIVER  BRIDGE 

BRIDGE  DECK  REHABILITATION 

/ / 

PHONE  NO  : 755-8557 

0.034 

$ 

551,658  $ 586,075  $ 

5,861 

07/28/95*** 

IS  8'/. 

in  90--2(84)96  F 

WASHINGTON  CONSTRUCTION 

11/17/94 

F.P.M.  JOHNSON,  ROBERT  L. 

DESMET  INTERCHANGE 

INTERCHANGE  IMPROVEMENTS 

^STRUCTURE  REHAB. 

02/21/95 

PHONE  NO  ; 523-5864 

E.605 

$ 

3,986,092  $ 3.399,048  $ 

820,741 

09/18/96*** 

24'/.  4S 

STPP  52-S(El)5i 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

MT  35  1.  GRAND  AVE-BIGFORK 

GR.,  ABG.  SURF.,  PL. 

MIX 

BIT.SURF.,  SEAL  ^ COVER,  LIGHTING 

03/13/95 

PHONE  NO  : 755-8557 

0.077 

$ 

376,656  $ 389,083  $ 

207,164 

09/21/95*** 

53'/(  20'/, 

STFS  263-1(11)4 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.SURF.  AND  SEAL  5,  COVER 

03/20/95 

PHONE  NO  : 523-5064 

RTS  263-1(13)11 

03/02/96*** 

MULLAN  RQAD-FRENCHTOWN 

PL.  MIX  BIT,  OVERLAY, 

, SEAL  ^COVER 

CONTRACT  TOTAL  5.513 

$ 

1,847,991  $ 1,458,504  $ 

399,626 

87'/.  10'/. 

STPHS  2(84) 

MONTANA  LINES,.  INC 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

2 LOCATIONS  MISSOULA  DIST  LUMI 

LIGHTING  h SIGNALS 

/ / 

PHONE  NO  ; 755-8557 

0.000 

$ 

57,568  $ 45,111  $ 

0 

06/18/95*** 

OS  OS 

SMF  1599(94) 

SCHELLINGER  CONST  CO., INC. 

11/17/94 

F.P.M.  CHRIBINGER, KENNETH  L 

CRUSH  ^ STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

12/07/94 

PHONE  NO  : 755-8566 

0.000 

i 

401,719  $ 320,669  $ 

282,746 

09/0 1/95*** 

88'/.  09/01/95 

SMF  2099(94) 

HERB  RICHARDS  CONSTRUCTION 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

02/16/95 

PHONE  NO  : 523-5860 

0.000 

$ 

340,410  % 287,471  $ 

62,402 

09/01/95*** 

22'/,  09/01/95 

SMP  3299(94) 

JTL  GROUP,  INC. -MISSOULA 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  & STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

04/03/95 

PHONE  NO  : 523-5860 

0.000 

$ 

245,025  $ 234,250  $ 

65,422 

09/01 /95*»» 

28'/.  09/01/95 

TIME 


ESTIMATED  COMPLETION  DATE 
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DATE; 05/ 18/95 


PROJECT  Nij;iBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/95 

♦»»  MISSOULA  DISTRICT  ***  ■ ' PAGE  NO;  A 

PRirrmiJRBCTDR RDNT.DEPT.  FIELD  PROJECT  MANAGER 

MSTOT AWARD'DATE  PERCENT TCDNTT" 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


SMP  A599(9A) 

TREASURE  STATE  CONSTRUCTION 

11/17/94 

F.P.M.  CHRISINGER.KENNETH  L 

CRUSH  STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

18/18/94 

FHONE  NO  ; 755-8566 

0.000 

$ 

616,891 

$ 499,730  $ 

374,581 

09/01 /95*»* 

75>i  09/01/95 

IM  S(166) 

OMO  CONSTRUCTION  INC 

18/15/94 

F.P.M.  MCKINNEY,  JOHN 

INTERSTATE  SIGNING, MISSOULA  DI 

INTERSTATE  SIGN  UPGRADE 

08/80/95 

PHONE  NO  ; 583-5863 

0.000 

$ 

8,630,168 

$ 1,811.361  % 

46,400 

11/01/95*** 

3*/.  11/01/95 

RTS  ail-l(?)0 

MARVIN  A.  REHBEIN 

18/15/94 

F.P.M.  MCKINNEY,  JOHN 

RONAN  WEST 

PMS  OVERLAY,  SEAL  !. 

COVER 

03/88/95 

PHONE  NO  ; 583-5863 

RTS  358-1(4)0 

LAKE  MARY  RONAN  ROAD 

PMS  OVERLAY,  SEAL  1 

COVER 

07/09/95*** 

RTS  354-1(6)0 

MAIN  STREET  - POLSON 

PMS  OVERLAY,  SEAL  t 

COVER 

RTF  5-8(69)47 
RONAN-FOLSON-NORTH 

PMS  OVERLAY,  SEAL  1 

COVER 

RTF  58-1(18)0 

POLSON  EAST 

PMS  OVERLAY,  SEAL  h 

COVER 

CONTRACT  TOTAL 

38.100 

$ 

898,578 

$ 878,969  $ 

409,060 

m 8'/. 

RTF  5-8(70)61 

DICK 

ANDERSON  CONSTRUCTION 

18/15/94 

F.P.M.  MAART,  WILLIAM  C. 

FLATHEAD  RIVER-. 5 MI  W OF  POLS 

BRIDGE  DECK  SEAL 

04/11/95 

PHONE  NO  ; 583-5856 

RTF  6-1(60)105 

REVAIS  CREEK-3  MI  W.  OF  DIXON- 

BRIDGE  DECK  SEAL 

04/86/95 

RTF  6-1(69)101 

MAGPIE  CREEK-5  MI  SW  OF  PERMA- 
CONTRACT  TOTAL 

0.000 

BRIDGE  DECK  SEAL 

% 

85,654 

$ 30,888  $ 

81,614 

lOOy.  08/01/95 

RTS  484-1(3)0 

A-l  PAVING,  INC. 

18/15/94 

F.P.M.  CHRISINGER,KENNETH  L 

FARM  TO  MARKET  ROAD 

SEAi.  1 COVER 

04/06/95 

PHONE  NO  ; 755-8566 

RTS  503-1(7)0 

FOY'S  LAKE  RCAD 

PMS  OVERLAY,  SEAL  i 

COVER 

07/09/95*** 

CONTRACT  TOTAL 

18.800 

$ 

883,341 

$ 889,884  $ 

48,819 

187.  07. 

STPHS  5-1(17)0 

ALPINE  CONSTRUCTION,  INC. 

03/09/95 

F.P.M.  JONES,  DEAN 

DESMET  - POLSON 

SIGNING  AND  DELINEATION 

03/88/95 

PHONE  NO  ; 583-5863 

58.400 

$ 

451,384 

$ 383,987  $ 

99,745 

09/01/95*** 

317.  09/01/95 

»♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 


DATE: 05/ 12/95 

♦»*  MISSOULA  DISTRICT  »*» 

• ' PAGE  NO:  5 

PRIME  COiLTRAClUR 

HUNl.DLPI.  FIELD  PROJECT  MANAGER 

■ORIGINAL 

AWARD  DATE 

PERCENT  y.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MOD IF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  COMPLETED  USED 

RTS  £03-1(3)5 

JENSEN  PAVING 

03/09/95 

F.P.M.  JOHNSON,  ROBERT  L. 

FLORENCE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  h COVER 

/ / 

PHONE  NO  : 523-5864 

RTF  7-1(67)75 

06/30/95*** 

FLQRENCE-LQLO 

SEAL  AND  COVER 

RTS  S69-1(17)1S 

STEVENSVILLE-50UTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

21.100 

$ 941,768  $ 865,998  $ 

8.662 

I'A  0*/. 

STPHS  1-2(64)112 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  CHRISINGER, KENNETH  L 

WEST  OF  KALI SPELL 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO  : 755-8566 

STPHS  2(90) 

04/28/95*** 

2-LQC.-DIST. 1-INTER.  IMPROV. 

INTERSECTION  IMPROVEMENTS 

STPHS  1-2(75)113 

WEST  OF  KALI  SPELL 

SLOPE  FLATTENING,  MILL  ANDFILL 

STPHS  2(88) 

DISTRICT  1 -GUARDRAIL-SECONDARY 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

CONTRACT  TOTAL 

2.380 

$ 548,773  t 587,756  $ 

5,882 

1%  0'/. 

NH  5-2(71)57 

POLSON  READY  MIX  CONCRETE 

04/07/95 

F.P.M.  MAART,  WILLIAM  C. 

SOUTH  OF  POLSON 

BRIDGE  WIDENING.  GRADING, PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO  : 523-5856 

0.678 

$ 639,559  $ 701,614  $ 

7,017 

03/20/96*** 

n (i7. 

NH  1-1(53)32 

MONTANA  LINES,  INC 

05/04/95 

F.P.M.  ROEDEL,  DONALD 

LIBBY  PEDESTRIAN  CROSSING 

SIGNAL,  SIGNING  1 PAVEMENTMARKINGS 

/ / 

PHONE  NO  : 755-8559 

0.200 

$ 81,150  $ 94,396  $ 

0 

10/15/95*** 

0*/.  0'/, 

STFP  52-2(20)40 

SCHELLINGER  CONST  CO., INC. 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GRADING,  AGGREGATE  SURFACING,PLANT  MIX  BIT.  SUFfACING, 

/ / 

PHONE  NO  : 755-8557 

7.856 

$ 7,652,203  $ 6,311,903  % 

0 

07/31/97*** 

0’/.  oy. 

MISSOULA  DISTRICr  lulALS 

$ 65,886,890  % 57i366,449  * 34,025.331 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REF'QRT  FOR  PERIOD  ENDING  0«f/30/95 


DATE: 05/ 18/95 

*»*  BUTTE  DISTRICT  *»» 

■ 'PAGE  NO:  6 

PRIME  CONJRACfdR 

MDNT.DEPT.  FIELD  PROJECT  MANAGER 

flRIGiNAL 

ATJARUDATE 

PERCENT  rCONT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

JOMPLETED  USED 

IM  90-6(68)879 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/03/93 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - MANHATTAN 

PCCP  REHAB.,  PMS  OVERLAY,  ANDSTR.  REHAB. 

07/08/93 

PHONE  NO  : 885-31 11 

10.617 

$ 6,057,155  $ 5,383,039  $ 

4,768,681 

10/06/93*** 

88’/. 

907, 

RS  859-1(3)0 

SK  CONSTRUCTION.  INC. 

AFPR 

06/03/93 

F.P.M.  HUNTER,  LARRY 

NEWLAN  CREEK  ROAD 

G.  GS,  PMS,  SiC 

11/14/94  07/19/93 

PHONE  NO  : 494-3884 

A. 611 

$ 1,785,998  $ 1,507,750  $ 

1,698,508 

07/09/95*** 

98'/. 

99'/. 

RS  835-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  McCORMICK, THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,GS, PMS, SEAL  1.  COVER 

18/80/93 

PHONE  NO  : 586-5074 

HDP-IR  9113(1)  F 

07/09/95*** 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL 

8.895 

$ 9,376,003  $ 7,850,000  $ 

6,360,691 

88*/. 

51*/. 

IM  e(A3) 

PAVLIK  ELECTRIC  CO,  INC 

08/08/94 

F.P.M.  BOWAR,  LARRY 

BUTTE  DISTRICT  INTERSTATE 

SIGN, RADIO  TRANSMITTERS,  REMOVE  t RESET  SIGN  BRIDGES 

03/88/94 

PHONE  NO  : 586-5074 

0.000 

f 158,597  $ 1A6,696  « 

111,366 

04/15/95 

100*/. 

77’/. 

STPS-RDTT  873-1 ( A )0 

JIM  GILMAN  EXCAVATING 

INC. 

08/08/94 

F.P.M.  O'BRIEN, MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  i PL  MIX  BIT  SURF 

03/81/94 

PHONE  NO  : 788-7443 

1.878 

$ 987,351  $ 810,739  $ 

713,686 

07/89/95*** 

88'/, 

88’/. 

STFP  19-1(19)1 

JIM  GILMAN  EXCAVATING 

INC. 

03/03/94 

F.P.M.  O'BRIEN, MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

04/08/94 

PHONE  NO  : 788-7443 

9.A78 

$ 5,074,664  $ 8,751,904  $ 

8,537,458 

03/06/96*** 

98*/. 

74’/. 

STPU  1801(A) 

JTL  GROUP,  INC. 

05/18/94 

F.P.M.  STREETER,  STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  COVER 

06/08/94 

PHONE  NO  : 587-5785 

STPS  835-1(6)5 

05/17/96*** 

NORTH  19TH  INTERCHANGE-WEST 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT. SURF.,  AND  SEAL  Z,  COVER 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  i COVER 

CONTRACT  TOTAL 

8.957 

$ 3,483,816  $ 3,483,816  $ 

8,078,635 

6oy. 

88’/. 

IM  90-3(78)189 

JIM  GILMAN  EXCAVATING 

INC. 

06/03/94 

F.P.M.  O'BRIEN, MURRAY 

DtER  LODGE  - SOUTH 

PMS  OVERLAY  AND  SEAL  t COVER 

08/30/94 

PHONE  NO  : 788-7443 

5.359 

$ 8,797,713  % 1,363,083  % 

744,530 

06/01/95*** 

55’/. 

108’/. 

ESTIMATED  COMPLETION  DATE 


J 


J 


) 


DATE;05/18/95 


PROJECT  NUUBER  LENGTH 
PROJECT  DESIGNATION 


hONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 

*»*  BUTTE  DISTRICT  **♦  ■ 'PAGE  NO:  7 

PRIME  CDRTRACTOR MDRT.DEPT.  FIELD  PROJECT  MANAGER 

SRI5INAL RWWE PERCENT y.  CONT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP,  COMPLETED USED 


TIME 


RTS  278-1(8)43 

JACKSON  - NORTH  SEAL  t COVER 

17.800 


JIM  GILMAN  EXCAVATING  INC. 
876,689  $ 894,542  $ S5,819 


06/29/94  F.P.M.  WILLIAMS,  PAUL 
03/16/95  PHONE  NO  : 683-6290 
07/09/95***  19'/.  SOX 


NH-IM-STPP  8(143) 

HIGHWAY  ADVISORY  INFORMATION 

0.000 


OMO  CONSTRUCTION  INC 
HIGHWAY  ADVISORY  INFORMATION-STATEWIDE 

$ 389,181  $ 241,034  $ 


845,307 


09/01/94  F.P.M.  HUNTER,  LARRY 
10/10/94  PHONE  NO  :494-3884 
01/88/95  100'/.  07/01/95 


IM  90-6(75)313 

BCZEMAN-LIVINGSTON  FENCING  FENCE 

81.000 


DIAMOND  CONSTRUCTION 
890,568  * 885,768  $ 8,858 


10/03/94  F.P.M.  HELD,  TERRY 

05/03/95  PHONE  NO  :e85-3111 

08/04/96***  1'/.  0'/. 


SMP  1699(94) 

CRUSH  I STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


JTL  GROUP,  INC. 

868,250  $ 884,000  $ 135,032 


10/03/94  F.P.M.  HELD,  TERRY 

18/07/94  PHONE  NO  :285-3111 

09/01/95***  48'/.  09/01/95 


BR  9001(21) 

BEAVERHEAD  RIVER  (OR  BARRETTS 

0.406 


SLETTEN  CONSTRUCTION  CO. 

CONC.  BEAM  BRIDGE  I APPROACHES 

$ 874.836  $ 265,515  $ 48,358 


11/17/94  F.P.M.  WILLIAMS,  PAUL 
04/18/95  PHONE  NO  :683-6890 
10/21/95***  16X  13'/. 


STPP  50-8(85)88 
BOZEMAN-FOUR  CORNERS 


6.159 


H.  K.  CONTRACTORS,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAS  J.COVER,  WIDEN  AND  PS  CONC  BEAM 

$ 9,078,384  t 7,378,871  $ 803,813 


12/15/94  F.P.M.  McCORMICK, THOMAS 
03/14/95  PHONE  NO  : 586-5074 
o^mm***  3'/,  3'/, 


RTS  831-1(4)3 

GREEN  MEADOW  DR.  - NORTH  LEW 
RTS  882-1(1)0 

MONTANA  CITY  - BLUE  SKY  HEIGHT 
RTS  884-1(1)0 
SPOKANE  CR.  ROAD 

CONTRACT  TOTAL  15.400 


JIM  GILMAN  EXCAVATING  INC. 

PMS,  OVERLAY  AND  SEAL  t COVER 

PMS,  OVERLAY  AND  SEAL  i COVER 

PMS,  OVERLAY  AND  SEAL  t COVER 

% 871,609  $ 869,583  $ 8,697 


08/01/95  F.P.M.  ARVISH,  MIKE 
04/04/95  PHONE  NO  : 788-9387 
09/13/95*** 


1'/. 


0'/. 


RTS  441-1(4)0 
FAIRMONT  HOT  SPRINGS-EAST 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
3.000  $ 830,917  $ 889,413  $ 38,144 


03/09/95  F.P.M.  O'BRIEN, MURRAY 

05/08/95  PHONE  NO  \m-im 

08/13/96***  17'/.  OX 


♦**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  QF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 

»»»  DiiTTtr  nicTC'Tri  ««« 


DATE: 05/18/95 

*»♦  BUTTE  DISTRICT  *♦* 

■ ' PAGE  NO:  8 

^ PRIME  CDNJRACrDfT 

MOnT.DEPT.  field  project  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

■fiRIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATLiS 

AWARD  DATE  PERCENT  niDRT'. 

MODIF.  WORK  BEG.  PROJECT  TIME 

WORK  COMP.  COMPLETED  USED 

Ifl  8(66) 

BOULDER  HILL  - HELENA 

0.000 

DIAMOND  CONSTRUCTION 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 

$ 989,777  $ 896,750  $ 

8,968 

04/07/95  F.P.M.  HUNTER,  LARRY 

/ / PHONE  NO  : 494-3884 

03/15/96***  r/, 

07. 

IM  15-1(85)0 

MONIDA-LIMA 

17.983 

JIM  GILMAN  EXCAVATING  INC. 
PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  1 COVER 

$ 6,893,308  $ 5,331,113  $ 

0 

05/04/95  F.P.M.  WILLIAMS,  PAUL 

/ / PHONE  NO  : 683-6890 

07/18/97***  07. 

07. 

RTF  89-4(18)89 

MONTANA  STREET  N.  BUTTE 

RTM  1807(1) 

NORTH  7TH  AVE.  BOZEMAN 

RTM  1805(5) 

MONTANA  STREET  S.  BUTTE 

STPE  8(161) 

3 LOCATIONS  BUTTE  DISTRICT 
CONTRACT  TOTAL 

4.780 

JIM  GILMAN  EXCAVATING  INC. 
PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER 

SIDEWALK,  RAMPS,  CURB  t GUTTER  AND  ISLAND  CAPS 

$ 710,453  $ 765,958  1 

0 

05/04/95  F.P.M.  ARVISH,  MIKE 

/ / PHONE  NO  : 788-9387 

08/18/95*** 

07. 

07. 

BUTTE  DISTRICT  TOTi:^ 


t 49,203.561  'T17, 5331553  t 19.745,45^ 


W 
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DATE: 05/ 12/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 
»*»  GREAT  FALLS  DISTRICT  *** 

■ 'PAGE  NO:  9 

TRIME  COi'iJRACTGR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCERT  7.T0NT. 

PROJECT  NUMBER  LEN8TH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH  2A-3(21)91 

D.H.  BLATTNER  i SONS 

PEND 

04/14/92 

F.P.M.  LAY,  BILL 

ROGERS  PASS  - E. 

WIDENING,  PMS  OVERLAY 

, t STR. 

10/11/94 

f 05/14/92 

PHONE  NO  : 264-5310 

9.341 

$ 8,318,064  $ 7,063,696  $ 

8,203,185 

04/20/95 

looy, 

987, 

STPX  0002(39) 

SWANSTON  E(7UIPMENT  CO. 

07/01/92 

F.P.M.  BERG,  GARY 

DUR'ABLE  PVMT.  MARKINGS  - STUD. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  ;378-2613 

0.000 

$ 1,840,995.  $■  1,624,530  $ 

1 1 ^48 1 UOl 

07/27/92**# 

897.  1 

09/01/96 

IM  0002(34) 

COP  CONSTRUCTION  CO. 

07/30/93 

F.P.M.  WILMOT,  DOUG 

GREAT  FALLS  DISTRICT 

BRIDGE  REHAB,  f.  INST. 

WEATHERMONITORING  EQUIPMENT 

09/07/93 

PHONE  NO  : 77 1-7346 

0.500 

* 3,643,745  $ 2,763,764  $ 

2,796,674 

07/19/96*** 

987, 

957. 

NH  10-2(16)52  F 

SK  CONSTRUCTION,  INC. 

07/30/93 

F.P.M.  BERG,  GARY 

LOMA  - N. 

G,  GS,  PMS,  AND  SiC 

09/15/93 

PHONE  NO  :378-2613 

9.739 

* 9,709,790  $ 7,817,973  i 

8,263,632 

07/09/95*** 

987. 

757, 

NH  10-2(20)20  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  AAFEDT,  RANDY 

FORT  BENTON  NORTH  1 SOUTH 

PMS  OVERLAY 

07/14/94 

PHONE  NO  :771-7170 

RTS  223-1(4)0 

01/16/97*** 

FORT  BENTON  - N. 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  t COVER 

CONTRACT  TOTAL 

30.001 

$ 4,249,747  $ 4,249,747  $ 

2,934,961 

697. 

817. 

RTS  221-1(2)0 

BLAHNIK  CONSTRUCTION, 

INC. 

06/29/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU-DUTTON 

PMS  OVERLAY,  SEAL  1 COVER 

08/31/94 

PHONE  NO  : 278-7931 

23.633 

$ 1,423,492  $ 1,339,608  $ 

1,104,925 

01/17/96*** 

827. 

737. 

STFP  3-2(22)42 

BLAHNIK  CONSTRUCTION, 

INC. 

08/03/94 

F.P.M.  WICKMAN,  TERRY 

CHOTEAU  PRIDE 

GRADING,  AGG.  SURF., 

PLANTMIX  BIT.  SURF.,  SEAL  t COVER 

10/24/94 

PHONE  NO  : 278-7931 

0.190 

$ 235,996  $ 220,563  $ 

143,743 

11/29/95*** 

657. 

717. 

BR  9026(8) 

SLETTEN  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  QSTERTAG,  MIKE 

MARIAS  RIV.  BR.-S.  OF  CHESTER 

183  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

09/23/94 

PHONE  NO  :771-1423 

0.116 

$ 377,052  $ 380,203  $ 

310,057 

09/30/95*** 

827. 

477. 

SMP  799(94) 

KONITZ  CONTRACTING,  INC. 

10/03/94 

F.P.M.  LAY,  BILL 

CRUSH  1 STOCKPILE  - GREAT  FALL 

CRUSH  AND  STOCKPILE 

12/12/94 

PHONE  NO  : 264-5310 

0.000 

i 319,200  $ 270,570  $ 

297,575 

05/10/95 

1007.  1 

09/01/95 

TIME 


*H  ESTIMATED  COMPLETION  DATE 
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DATEiQ5/lB/95 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


SMP  2599  (9i») 

CRUSH  & STGCKPILE-GT.  F.  DIST. 


0.000 


CRUSH  I STOCKPILE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0^»/30/95 
*»♦  GREAT  FALLS  DISTRICT, 

PRIME  CON] HAtiyfL; 


tot: 

ENGINEER  CONTRACT  CONTRACTOR 
FGTIMATP  AWARD  AMT.  PAYMENTS STATUS, 


AWARD  DRTT 

MODIF. 
WORK  COMP. 


'PAGE  NO: 

IT.DEPT.  FIELD  PROJECT 


10 


PERCENT 

WORK  BEG. 
COMPLETED 


PROJECT 


'/.  CONTT 

USED 


HOLLOW  CONTRACTING 
$ 171,600  % lit9,800 


10/03/94 
/ / 

09/01/95*** 


F.P.M.  LAY,  BILL 
PHONE  NO  !B64-5310 
0'/. 


09/01/95 


TIME 


SMP  5199(94) 

CRUSH  I,  STOCKPILE  - 


GREAT  FALL 


0.000 


CRUSH  AND  STOCKPILE 


SCHELLINGER  CONST  CO., INC. 
S84,6E5  $ £44,375  $ 


10/03/94 

04/06/95 

05/0E/95 


F.P.M.  LEO,  DENNIS 
PHONE  NO  ;434-E470 
lOOX 


09/01/95 


STPS  823-8(4)34 
MARIAS  RIVER  - NORTH 


6.784 


PL. 


MIX  BIT.  OVERLAY, 


EMPIRE  SAND  AND  GRAVEL 
SEAL  I.CuVER,  MMS  STOCKPILE 
$ 1,506,866  $ 1,381,559  $ 


CO., INC 
888,335 


10/14/94  F.P.M.  LEO,  DENNIS 

lO/ai/94  PHONE  NO  :434-8470 

li/01/95***  88'/.  13'''* 


STFP  9-8(6)43 

FLOWEREE  CANAL  - N.E.  QF  AUGUS 
STPF  9-8(8)45 
N.  OF  AUGUSTA  - STOCKFASS 
CONTRACT  TOTAL  0.867 


PHILLIPS  CONSTRUCTION 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 


STOCKFASS  REPLACEMENT  WITHFIFE 

$ 310,489 


$ 833,558  i 


174,633 


11/17/94 

18/E1/94 

04/8E/95 


F.P.M.  LAY,  BILL 
PHONE  NO  ;E64-5310 


100'/. 


oy. 


NH  1-4(16)881 
EAST  OF  SHELBY 


1.530 


SK  CONSTRUCTION,  INC. 


SI  npE  FLATTENING  I GUARDRAIL 

$ 880,783 


139,416  $ 


186,880 


11/17/94  F.P.M.  LEO,  DENNIS 

08/08/95  PHONE  NO  ; 434-8470 

64/E5/95  100'/.  oy. 


NH-IR  315-5(18)1  F 

1-315  INTERCHANGE  - GREAT  FALL 

1.894 


UNITED  MAT'LS  OF  GREAT  FALLS 
6R.  AGG.  SURF.,  FMS,  SEAL  ^COVER,  REVISE  5 BRIDES,  TWO 

% $ 5i676i35q  * Ijoz/idll 


18/15/94  F.P.M.  WILMOT,  DOUG 
01/83/95  PHONE  NO  :771-7346 
03/05/97***  30'/. 


RTF  66-8(1)16 
HAYS-NORTH 


10.830 


PMS  OVERLAY,  SEAL  I COVER 

$ 


RIVERSIDE  CONTRACTING 
773,808  i 889,164  t 


198,458 


18/15/94 

03/09/95 

11/13/95*** 


F.P.M.  BERG,  GARY 
PHONE  NO  :378-8613 
88'/. 


0'/. 


BR-STPU  5811(5)  F 
9TH-10TH  ST  CONNECTOR  BRIDGE 


0.360 


BRIDGE  AND  APPROACHES 


SLETTEN  CONSTRUCTION  CO. 
6,988,881  i 5,834,970  $ 488,045 


lE/15/94 

01/16/95 

01/08/97*** 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO 
8'/. 


3'/. 


STFP  3-8(83)51 
8 MILES  NORTH  OF  CHOTEAU 


SMITH  PAVING  I CONTRACTING  ENT 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

$ 178,899  $ 150,153  % 1,508 


08/01/95 
/ / 

18/30/95*** 


F.P.M.  WICKMAN,  TERRY 
PHONE  NO  :878-7931 
1'/. 


0'/. 


»♦  ESTIMATED  COMPLETION  DATE 
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DATE!05/1S/95 


PROJECT  NUMBER  LENBTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  

CTpp  QO-l (11)13 

SO.  OF  FORT  BENTON  - BRID6E  RE  BRIDGE  REPLACEMENT 

0.SE3 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/95 
***  GREAT  FALLS  DISTRICT  **» 
FlITMrcnBTRfcTOR 


mK 

ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


AWARD  "EiRTr 

MODIF. 
WORK  COMP. 


'PAGE  NO:  11 

H0NT.DEP1.  HELD  PROJEC!  MANASEIT 

PERCENT HCDRTT" 

WORK  BEG.  PROJECT 

COMPLETED USED 


J t S CONSTRUCTION 
WITHCULVERT  STOCKPASS 

$ 333,855  $ 348,833 


65,878 


02/01/95  F.P.M.  AAFEDT,  RANDY 

02/23/95  PHONE  NO  :771-7170 

10/31 /95»**  19’/.  20*/, 


TIME 


STFHS  60-2(31)40 
NORTH  OF  NEIHART 


0.327 


MARQUIS  EXCAVATING 

SIGNING  I SLOPE  FI.ATTENING 

$ 45,341  $ 47,774 


02/01/95  F.P.M.  LAY,  BILL 

/ / PHONE  NO  :264-5310 

07/09/95***  0'/.  OX 


RTS  213-1(5)5 
SANTA  RITA  - NORTH 
RTS  214-1(1)0 

2 MI.  NO.  OF  SANTA  RITA  - NORT 
RTS  215-2(1)15 

GLACIER  COUNTY  LINE  - WEST  - 
CONTRACT  TOTAL  13.990 


RIVERSIDE  CONTRACTING 


FMS,  OVERLAY  AND  SEAL  t COVER 

FMS,  OVERLAY  AND  SEAL  t COVER 

FMS,  OVERLAY  AND  SEAL  ^ COVER 

$ 932,866 


972,908  i 


9,728 


02/01/95  F.P.M.  LEO,  DENNIS 

/ / PHONE  NO  : 434-2470 

10/04/95*** 


IX 


OX 


RTS  227-1(7)0 
STOCKETT  - NO.  AND  SO. 


13.162 


RIVERSIDE  CONTRACTING 


FMS,  OVERLAY  AND  SEAL  t COVER 

$ 759,688 


813,117  i 


286,332 


02/01/95  F.P.M.  LAY,  BILL 

02/21/95  PHONE  NO  :264-5310 

11/19/95***  35X  IPX 


RTS  236-2(4)74 
BIG  SANDY  - SOUTHEAST 


15.690 


RIVERSIDE  CONTRACTING 


PMS,  OVERLAY  AND  SEAL  L COVER 

$ 1,014,583 


976,245  $ 


9,763 


02/01/95  F.P.M.  BERG,  GARY 
04/21/95  PHONE  NO  :378-2613 
01/11/96***  IX  OX 


RTS  434-1(3)0 

WOLF  CREEK  - NORTHWEST 


17.570 


JIM  GILMAN  EXCAVATING  INC. 


PMS,  OVERLAY  AND  SEAL  I COVER 

$ 1,097,651 


1,070,268 


10,703 


02/01/95  F.P.M.  KLETTE,  MIKE 

04/19/95  PHONE  NO  :278-7931 

01/25/96***  IX  OX 


IM  15-6(28)323  F 

BRADY  - NO.  i SO.  (NORTHBOUND) 

11.568 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
$ 8,121,632  $ 7,398,020  $ 


04/06/95  F.P.M.  WICKMAN,  TERRY 
05/04/95  PHONE  NO  ;278-7931 
10/18/97***  OX  OX 


STPP  2(134) 

DISTRICT  3 EROSION  CONTROL 
NH  60-2(39)73 
FRENCH  COULEE-BELT 
CONTRACT  TOTAL 


MCDANIEL  AND  SONS  CONTRACTORS 
EROSION  CONTROL  - GRADING  ANDRIPRAP 

TRASH  GUARD  INSTALLATION 

0.000  5 75,580  % 52,236  f 


04/07/95  F.P.M.  LAY,  BILL 

/ / PHONE  NO  : 264-5310 

09/23/95*** 


OX 


OX 


**  ESTIMATED  COMPLETION  DATE 
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DATEiQ5/lS/95 


fiOfilANA  DEPflRTflENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  04/30/95 
f»»  BREAT  FALLS  DISTRICT  *»* 


PROJECT  nuuber  length 
PROJECT  DESISWATION 

BR-STFU  5Sli{6) 

lOTH  STREET  BRIDGE  FSmVAL  GRE 


TYPE  OF  WORK 


fiJilOBTI PERCENT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BE6. 
ESTIMATE  AWARD  AfIT.  PAYHENTS  STATUS  WORK  COilP.  COMPLETED 


PAGE  NO;  IE 


ITOT.OEPT.  FIELD  PROJECT  HANAGER 


PROJECT 


TTDNTT 

USED 


TIME 


0.3E5 


SHUMAKER  TRUCKING  AND  EKC. 
STRLCTURE  REHOVAL,  ROADWAYOBL  HERAT  ION 

$ 757,860  $ 478,500  $ 


05/04/95  F.P.tl.  AAFEDT,  RANDY 

/ / PHONE  NO  :771-7170 

04/15/96***  or. 


0'/. 


TisimnrrnTHis" 


■TMTlB77S55™T^T335??uO  ■ 'I  '28,828,161 


“SET 


c 


:;:Av’vni 


J 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 

DATE:05/12/95  *♦*  GLENDIVE  DISTRICT  *♦*  • 'PAGE  NO:  13 

PRIME  COSDMTTDR MORTiTJEPT.  FIELD  PROJECT  MANAGER 

RRIGINSC AWARD' DATE PERCENT TCDRT: — 

PROJECT  NUMBER  LENGTH  TVPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPP  25-1(20)28 
VIDA  - N.  & S. 


PRINCE,  INC. 

07/08/93 

F.P.M.  GREUFF,  LARRY 

G,  GS,  CTB,  h PMS 

09/14/93 

PHONE  NO  ; 653- 1050 

8.314 

$ 5,676,911  $ 5,536,550 

$ 5,111,155 

07/09/95*** 

92’/.  977. 

STPU  8008(3) 

N.  HAYNES  AVE.  - MILES  CITY 


0.974 


PORTABLE  PAVERS,  INC. 

G,  GS,  PMS  i STR.  REMOVALS  (7) 

% 1,393,862  % 1,502,803  $ 1,575,590 


07/08/93  F.P.M.  FRETTE,  KURT 
08/06/93  PHONE  NO  :E32-1093 
01109/%***  98*/.  105*/. 


BR-STPP-STPE  26-1(9)1 

Y'STONE  RV.  BR.-S.E.  OF  SIDNEY  STR.  & AFPR'S. 

0.938 


SLETTEN  CONSTRUCTION  CO. 
7,594,044  $ 5,495,407  $ 5,630,829 


07/08/93  F.P.M.  BACON,  DAVID 
07/26/93  PHONE  NO  : 365-2877 
01/09/%***  98’/.  70’/. 


STPS  201-2(7)28 

14  MI.  E.  OF  MCCONE  CO.LINE-E. 

6.105 


W I DEN. GS, PMS, SEAL  I COVER 
$ 


WICKENS  CONSTRUCTION,  INC. 
2,903.627  $ 2,704,202  $ 2,496,306 


11/16/93  F.P.M.  ARTHUR,  RONALD  T. 

05/19/94  PHONE  NO  ; 787-5701 

07/09/95***  92’/.  89’/, 


NH  1-9(29)546 
GOUDGE  COULEE  BRIDGE 


L.  SCANLAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIFESAND  APPROACHES 
0.045  $ 206,551  $ 212,631  $ 234,536 


05/12/94  F.P.M.  RISK,  RANDAL 

08/02/94  PHONE  NO  :228-9478 

10/25/94***  98’/.  117’/. 


NH  37-2(12)54 
ASHLAND  WEST 


SK  CONSTRUCTION.  INC. 

GRACING,  AGG.SURF.,  PMS., SEAL  i COVER,  BRIDGE  WIDENING 
7.978  $ 4,268,177  $ 4,670.150  $ 2,309,848 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 

08/08/94  PHONE  NO  : 784-2569 

07/27/96***  49’/,  42’/. 


RTS  447-1(12)8 

8 MILES  SOUTH  OF  ROSEBUD-SOUTH 

RTS  201-2(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

CONTRACT  TOTAL  47.800 


PORTABLE  PAVERS,  INC. 

PMS  OVERLAY,  SEAL  I COVER 

PMS  OVERLAY,  SEAL  & COVER 

PMS  OVERLAY,  SEAL  tr  COVER 

PMS  OVERLAY,  SEAL  b COVER 

$ 3,664,673  % 1,260,963  $ 1,077,682 


06/29/94  F.P.M.  EIDE,  LEON 
07/13/94  PHONE  NO  : 365-2877 
07/09/95*** 


85’/. 


89’/, 


NH  62-2(15)12  F 

SOUTH  OF  CULBERTSON  SOUTH 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER 
9.049  $ 7,848,335  $ 6,558,664  $ 2,276.622 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 

09/19/94  PHONE  NO  :787-5701 

11/10/96***  357.  287. 


***  ESTIMATED  COMPLETION  DATE 
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DATE;05/18/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/95 
»*»  GLENDIVE  DISTRICT  *** 

PRnomkM 


■ ' ^ PAGE  NO:  lA 

HONT.DEPT.  FIELD  PROJECr  MSOT 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ESTIMATE 


AWARD  IffTE  PERCENT  TCORTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


BR  9053(15)  CONSTRUCTION  CO. 

MILK  RIVER  N.W.  OF  HINSDALE  - 20A  FT.  PS  CONC.  BEAM  BR I DGEi  APPROACHES 

0.396  t 959.686  I 777,777  $ 


7,778 


09/01/9A  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO  :653-1050 

09/15/95«»  17.  87. 


STPE  1-10(35)590 
WOLF  POINT  STORM  DRAIN 


0.0^6 


STORM  DRAIN,  LANDSCAPING 
$ 


L.  SCANLAN  CONTRACTOR 
90,015  $ 77,986  $ 61,365 


09/01/99  F.P.M.  GREUFF,  LARRY 

10/86/99  PHONE  NO  :653-1050 

07/09/95*#*  797,  867, 


STPU  5008(8) 

BIT. 

EAST  BARRY  STREET-GLENDIVE 

PL. 

MIX 

M 5001(3) 

MIX 

BIT. 

JFFFERSON  SCHOOL  RQAD-GLENDIVE 

PL. 

M 5001(9) 

MIX 

BIT. 

HIGHLAND  PARK  ROAD-GLENDIVE 

PL. 

STFP  5008(9) 

MIX 

BIT. 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 

PL. 

CONTRACT  TOTAL  0.000 

CENTURY  COMPANIES,  JV 

SURF.  OVERLAY 

SURF.  OVERLAY, SEAL  ^ COVER 

SURF.  OVERLAY, SEAL  ^ COVER 

SURF.  OVERLAY, SIGNALS  t LIGHTING 

$ 1,791,988  * 599,381  $ 889,365 


09/01/99  F.P.M.  LAUCKNER,  JAMES 

03/17/95  PHONE  NO  : 365-8877 

07/09/95*** 


377. 


897. 


BR  9093(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI 

0.018 


PIPE  t APPROACHES 


L.  SCANLAN  CONTRACTOR 
189,959  $ 199,080  t 86,398 


09/01/99  F.P.M.  GREUFF,  LARRY 

11/19/99  PHONE  NO  :653-1050 

11/89/99***  187.  307. 


STFNHSTFSIM  8(199) 

DISTRICT  9 EPOXY  PAVEMENT  MARK 

880.600 


ACCENT  STRIFE  INC 

DISTRICT  9 - EPOXY  PAVEMENTMARKINGS 

$ 1,099,808  $ 396,109 


8,998 


09/01/99  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :238-1093 

08/80/95***  17,  07. 


SMP  1199(99) 

CRUSH  f.  STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


FISHER  SAND  AND  GRAVEL  CO. 
997,750  $ 988,700  $ 861,510 


10/03/99  F.P.M.  EIDE,  LEON 

03/08/95  PHONE  NO  ; 365-8877 

09/01/95***  617.  09/01/95 


SMP  1799(99) 

CRUSH  i STOCKPILE 


0.000 


CRUSH  AND  STOCKPILE 


FISHER  SAND  AND  GRAVEL  CO. 
956,185  $ 518,875  $ 


10/03/99  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :838-1093 

09/01/95***  07.  09/01/95 


SMP  5399(99) 

CRUSH  i STOCKPILE  - GLENDIVE  D CRUSH  AND  STOCKT^ILE 

O.rtOO 


CENTURY  COMPANIES,  JV 
390,000  $ 373,750  $ 


37,691 


10/03/99  F.P.M.  PISK,  RANDAL 

11/07/99  PHONE  NO  -.888-9978 

09/01/95***  107.  09/01/95 


TIME 


***  ESTIMATED  COMPLETION  DATE 
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DATE!05/1S/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 
GLENDIVE  DISTRICT  *♦* 

•'  'PAGE  NO:  15 

PRIME  COkIRACidR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE^ 

PERCENT 

7.  CONT. 

PROJECT  NOMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/14/94 

F.P.M.  EIDE,  LEON 

DAWSON  COUNTY  LINE  - EAST  - 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER  AND  MMS  STOCKPILE 

03/84/95 

PHONE  NO  : 365-8877 

18.787 

$ 4.744,993  $ 3,983.405  $ 356,189 

18/04/96*** 

9’/. 

47 

STPP-NH-STPE  0008(38) 

CENTURY  COMPANIES,  JV 

11/17/94 

F.P.M.  FRETTE,  KURT 

PLASTIC  STRIPING  REHAB. -DIST, 

PMS  OVERLAY,  SEAL  t COVER 

03/14/95 

PHONE  NO  :838-1093 

7.480 

$ 8,850,495  * 8,058,508  $ 168,031 

09/01 /95*»» 

8*/. 

09/01/95 

STPS  848-1(10)0  F 

WICKENS  CONSTRUCTION,  INC. 

11/17/94 

F.P.M.  PISK,  RANDAL 

MALTA  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  i COVER  AND  BRIDGE 

03/80/95 

PHONE  NO  ; 888-9478 

6.977 

$ 4,573,581  $ 3,980,856  $ 645,715 

04/81/97*** 

167. 

87. 

RTF  87-8(11)14 

PORTABLE  PAVERS,  INC. 

18/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

13.5  MILES  NORTH  OF  EKALAKA  - 

PMS  OVERLAY,  SEAL  1 COVER 

04/87/95 

PHONE  NO  : 838- 1093 

RTF  48-8(3)80 

11/85/95*** 

80  MILES  NORTH  OF  FLOWING  WELL 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  i 

E7.300 

$ 1,815,481  $ 1,849.330  $ 18,493 

17. 

107. 

SMP  1399(94) 

PRINCE,  INC. 

18/15/94 

F.P.M.  MARTIN,  DOUGLAS 

CRUSH  1 STOCKPILE  - GLENDWE  D 

CRUSH  L STOCKPILE 

/ / 

PHONE  NO  : 784-8569 

0.000 

$ 898,850  $ 897,010  $ 0 

09/01 /95*** 

07 

09/01/95 

SMP  3899(94) 

PRINCE,  INC. 

18/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  1.  STOCKPILE  - GLENDIVE  D 

CRUSH  ^ STOCKPILE 

/ / 

PHONE  NO  : 838- 1093 

0.000 

% 343,750  $ 347,155  $ 0 

09/01/95*** 

07. 

09/09/95 

STPP-NH  8(136) 

PEC  INC 

08/01/95 

F.P.M.  PISK,  RANDAL 

WOLF  POINT  AREA  - CULVERTS 

CULVERT  REPAIR 

03/80/95 

PHONE  NO  ; 888-9478 

0.693 

$ 470,980  $ 498,688  $ 71,863 

18/14/95*** 

147. 

177. 

RTS  851-1(1)0 

RIVERSIDE  CONTRACTING 

08/01/95 

F.P.M.  SWANSON,  ROBERT  E. 

SPROLE  - NORTH 

PMS  OVERLAY  AND  SEAL  i COVER 

03/30/95 

PHONE  NO  : 838- 1093 

RTS  843-1(1)15 

07/09/95*** 

SACO  - NORTHWEST 

PMS  OVERLAY  AND  SEAL  1 COVER 

RTS  851-8(4)38 

14  MI. SOUTH  OF  FLAXVILLE  - NO. 

PMS  OVERLAY  AND  SEAL  1 COVER 

RTS  344-1(6)0 

BROCKTON  - NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

TIME 


»»»  ESTIMATED  COMPLETION  DATE 
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DATE:05/ia/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  O^f/30/95 
*»»  GLENDIVE  DISTRICT  m 


PAGE  NO:  16 


PRIIC'CIMCTOfr 

HUN  1. DEPT.  FIELD  PROJECT  MANAGER 

■—  Original 

AWARDDATE  PERCENT 

7.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

RTS  511-1(1)0 

flaxville  north 

PMS  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

9A.OOO 

$ A, 148,981  t 3,799,586 

$ 

37,997 

ly. 

77. 

NH  68-1(8)0 

FRANZ  CONSTRUCTION 

03/09/95  F.P.M.  ARTHUR, 

RONALD  T. 

CULBERTSON  AREA 

GRADE,  AGGREGATE  SURFACINGFLANT  MIX  BITUMINOUS  SURFACING 

/ / PHONE  NO  : 787-5701 

0.848 

$ 404,138.  $ 869,969 

$ 

8,700 

11/87/95***  17, 

07. 

IM  8(157) 

FAVETECH  ASPHALT  ENG.  INC. 

04/07/95  F.P.M.  MARTIN, 

DOUGLAS 

GLENDIVE  DISTRICT  CRACK  SEALIN 

CRACK  SEALING 

/ / PHONE  NO  ; 784-8569 

51.900 

$ 338,185  $ 344,076 

$ 

0 

04/03/96***  07. 

11/15/95 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95  F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  & COVER 

/ / PHONE  NO  : 365-8877 

9.833 

$ 8,578,648  $ 8,^95,818 

$ 

0 

06/08/95***  07. 

07. 

GLINDIVE  DISTRICT  TOTALS' 

$ 60,879,866  i 51,615,164 

* 88,641,155 

TIME 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0'»/30/95 


DATE:05/12/95 

**»  BILLINGS  DISTRICT  *»» 

' ' PAGE  NO:  17 

~ PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

IRTGIIC 

AWARD  DATE 

PERCENT  TCDNT: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM-STPU  90-B(  1331^6  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/03/93 

F.P.M.  SLOE,  DAVID  A. 

W.  BILLINGS  INTERCHANGE 

G,  GS,  PMS,  tr  STR’S. 

07/28/93 

PHONE  NO  : 248-3887 

0.400 

$ 7,320,092  $ 6,327,862  $ 6,646,693 

06/30/95#** 

98'/. 

93'/. 

PLH-STPP  e8-2(18)<t5 

RIVERSIDE  CONTRACTING 

08/25/93 

F.P.M.  NEVILLE,  GARY 

BEARTOOTH  PASS  - N. 

PMS  OVERLAY,  S 8.  C,  GABIONRETAINING  WALLS,  & VISTA  POINT 

09/23/93 

PHONE  NO  :E56-1720 

15.021 

$ 7,875,954  $ 6,767,677  $ 6,571,071 

07/09/95*#* 

m 1 

09/01/95 

STPS-BR  551-1(3)0 

WICKENS  CONSTRUCTION,  INC. 

APPR 

11/16/93 

F.P.M.  SACKS,  RAY 

GEYSER  - N. 

G,  GS,  PMS,  1 REPL.  STR.  WITHPIPE 

ll/17/9« 

t 03/07/94 

PHONE  NO  :538-8731 

2.867 

» 1,346,652  * 1,183,217  $ 1,258,866 

07/09/95*** 

98'/. 

937. 

NH  lif-if(  11)125 

SLETTEN  CONSTRUCTION  CO. 

12/16/93 

F.P.M.  GRESS,  STAN 

RYEGATE  - W. 

WIDENING,  PMS  OVERLAY,  SEAL  iCOVER 

03/07/94 

PHONE  NO  ! 568-8234 

5.459 

$ 1,845,739  $ 2,169,326  $ 2,849,486 

10/10/95*** 

98'/. 

98'/. 

RTS  300-1(6)0 

MARVIN  A.  REHBEIN 

03/03/94 

F.P.M.  GRESS,  STAN 

RYEGATE  - SOUTH 

PLANT  MIX  BIT  LEVELING, SEAL  1 COVER 

08/23/94 

PHONE  NO  ; 568-2234 

RTS  310-2(8)33 

07/09/95*** 

MUSSELSHELL  - SOUTH 

PLANT  MIX  BIT  OVERLAY, SEAL  & COVER 

CONTRACT  TOTAL 

12.900 

$ 575,158  $ 599,799  $ 414,063 

697. 

967. 

RTS  A16-l(7)0 

H.L.  OSTERMILLER  CONST.,  INC. 

03/10/94 

F.P.M.  BERGEN,  PERRY 

BILLINGS  - SOUTH 

PLANT  MIX  BIT  LEVELING, SEAL  1 COVtR 

07/07/94 

PHONE  NO  : 932-4872 

RTS  298-1(6)8 

07/09/95*** 

MCLEOD  - N.  E. 

BLANT  MIX  BIT  OVERLAY, SEAL  1 COVER 

CONTRACT  TOTAL 

17.600 

$ 862,590  $ 666,084  $ 529,977 

807. 

91'/. 

NH  63-6(^)29  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 

05/24/94 

PHONE  NO  : 538-8731 

10.358 

$ 8,537,068  $ 7,644,405  $ 7,468,083 

10/83/96*** 

98'/. 

47'/. 

STFS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/29/94 

F.P.M.  GRESS,  STAN 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

11/07/94 

PHONE  NO  : 568-2234 

3.155 

$ 1,463,387  $ 1,323,143  $ 1,036,941 

05/29/96*** 

78'/. 

9'/. 

TIME 


»*  ESTIMATED  COMPLETION  DATE 


w '-S^PM^^. 

.-  .jY’  fl>,Q2  .’ji*i^’* 

■•■■  '..0,!',  ^ f 


f-  .«•;  ■ 1,  '*.,  :i^  '■  ;i*  ’■ ' j" 


siTsf 

. ??'P  '-  '.?U 

ATiif,  T ® * 


-:.  I? 


"i  fi'. -'kW^J 


b'ii''  I'rt'.r'iw.,  ' •.•skk'/'^i 


fl.'i 


3T«i  ttni. 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  O't/30/95 

**♦  billings  DISTRICT  ***  . 'PAGE  NO;  18 

— PRIME  CG^RACrOR HUNT.DEPT.  FIELD  PROJECT  MANAGER 

— ORIGINAL AWARD  DATE PERCENT '/.  CONT.  ' 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPU  10EA(3) 

MIDLAND  O'LEARY  INC. 

06/89/94 

F.P.M.  KEGLEY,  MEL 

STATE  AVENUE-BILLINGS 

GRADING,  PMS.  STORM  SEWER, WATER,  LIGHTING  t SIGNALS 

1,707,560 

07/86/94 

PHONE  NO  ;858-9831 

1.710 

$ 

7,111,335  $ 4,983,134  $ 

07/85/96*** 

34*/. 

472 

STPP  «-l(ia)0 

CENTURY  COMPANIES,  JV 

06/89/94 

F.P.M.  TILZEY,  RONALD 

LEWISTOWN  - NORTH 

PMS  OVERLAY,  SEAL  t COVER 

09/18/94 

PHONE  NO  ; 538-8731 

E.698 

$ 

737,336  $ 530,170  $ 

357,699 

06/3O/95»»» 

672 

842 

STFHS  lOEO(ll) 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

06/89/94 

F.P.M.  KEGLEY,  MEL 

BILLING3-LAUREL  RD  MOORE  LN 

SIGNAL  WARNING  SYSTEM 

10/11/94 

PHONE  NO  : 858-9831 

0.E67 

$ 

198,798  $ EE1,305  % 

135,537 

07/S3/95»»» 

612 

472 

STPSNHSTPPI  E(141) 

MARK  RITE  LINES  OF  MONT., INC 

06/89/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPER I MENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 858-7389 

75.600 

$ 

531,904  $ 361,046  f 

147,014 

10/15/94»»» 

412 

10/15/94 

RTS  E4^-E(l)7 

RIVERSIDE  CONTRACTING 

06/89/94 

F.P.M.  SACKS,  RAY 

7 MILES  NE  OF  U.S.  87  JUNCTION 

PMS  OVERLAY,  SEAL  1 COVER 

08/03/94 

PHONE  NO  ; 538-8731 

lO.EOO 

$ 

555,654  $ 608,437  $ 

397,378 

07/09/95*»» 

662 

472 

RTS  «tS0-l(a)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/89/94 

F.P.M.  BERGEN,  PERRY 

AB3AR0KEE  - WEST 

PMS  OVERLAY,  SEAL  L COVER 

09/13/94 

PHONE  NO  ; 938-4878 

6.943 

$ 

489,018  * 386,368  $ 

331,654 

07/09/95*»» 

862 

762 

IM  90-8(130)400 

STILLWATER  EXCAVATING 

08/03/94 

F.P.M.  NELSON,  ROD 

MERRILL-COLUMBUS  CANAL 

PIPE  REPAIR 

01/85/95 

PHONE  NO  ;S58-9735 

0.000 

$ 

86,150  * 39,344  $ 

36,707 

03/31/95 

1002 

04/01/95 

BR  9014(13) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 

BRIDGE  REPLACEMENT  ANDAPFROACHES 

08/84/94 

PHONE  NO  :538-8731 

BR  9014(1E) 

08/89/95#** 

ROSS  FORK  CR.  - N.W.  OF  MOORE 

BRIDGE  REPLACEMENT  ANDAPFROACHES 

CONTRACT  TOTAL 

0.500 

$ 

514,706  * 463,813  $ 

348,568 

752 

442 

BR  9033(7) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

BRIDGE  REPLACEMENT  ANDAPFROACHES 

10/05/94 

PHONE  NO  : 538-8731 

0.174 

$ 

419,708  $ 347,310  $ 

•879,357 

09/08/95»« 

802 

632 

DATE;05/lS/95 


TIME 


♦»  ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/95 

DATEs05/ia/95  m BILLINGS  DISTRICT  **»  ■ 'PAGE  NO:  19 

PRIME  CONTRACTOR MUNI. DEPT.  FIELD  PROJECT  MANAGER 

“ — — — gnmc award  date — percent x cont. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


SMP  5499(94) 

• 

BILL  DENGEL  CONSTRUCTION 

10/03/94 

F.P.M.  STUDEBAKER,  RAYMOND 

CRUSH  & STOCKPILE  - BILLINGS  D 

CRUSH  AND  STOCKPILE 

08/08/95 

PHONE  NO  : 858-7389 

0.000 

$ 

468,600  $ 373,950  $ 887,939 

09/01/95*** 

61X 

09/01/95 

NH  53-1(17)88  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/17/94 

F.P.M.  NEVILLE,  GARY 

BROADVIEW  - SOUTH 

GR.,  AGG.  SURF.,  PL. 

mi  BIT. SURF.  AND  SEAL  1 COVER 

18/81/94 

PHONE  NO  :856-I780 

6.839 

$ 

5,836,315  $ 5,087.800  $ 1,390,814 

18/89/96*** 

87X 

5X 

BR  9008(18) 

EDWARD  T.  CORPS  CONST. 

11/17/94 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER 

CONC.  BEAM  BRIDGE  ^ APPROACHES 

/ / 

PHONE  NO  ! 858-7389 

0.406 

$ 

456,757  $ 458,847  $ 4.589 

09/15/95*** 

IX 

09/15/95 

SMP  899(94) 

KONITZ  CONTRACTING,  INC. 

11/17/94 

F.P.M.  NELSON,  ROD 

CRUSH  6 STOCKPILE  - BILLINGS 

CRUSH  AND  STOCKPILE 

18/84/94 

PHONE  NO  : 858-9735 

0.000 

i 

541,580  $ 535,000  $ 873,054 

09/01/95*** 

51X 

09/01/95 

SMP  599(94) 

CENTURY  COMPANIES,  JV 

11/17/94 

F.P.M.  BERGEN.  PERRY 

CRUSH  1 STOCKPILE  - BILLINGS  D 

CRUSH  AND  STOCKPILE 

03/14/95 

PHONE  NO  : 938-4878 

0.000 

i 

514,800  $ 457,500  $ 841,506 

09/01/95*** 

53X 

09/01/95 

STPHS  57-3(88)89 

BESEL  CONSTRUCTION 

18/15/94 

F.P.M.  SACKS,  RAY 

EAST  OF  LEWISTOWN 

SIGN  I.  SLOPE  FLATTENING 

04/19/95 

PHONE  NO  : 538-8731 

0.631 

i 

15,644  i 15,044  $ 0 

07/09/95*** 

OX 

80X 

RTF  61-4(13)99 

RIVERSIDE  CONTRACTING 

18/15/94 

F.P.M.  SACKS,  RAY 

D Y JUNCTION  N t S 

PMS  OVERLAY,  SEAL  1 COVER 

o3l£>9i‘?S 

PHONE  NO  :538-8731 

5.800 

$ 

349,003  % 378,185  $ 76,134 

11/30/95*** 

80X 

HX 

NH  16-1(35)83  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/01/95 

F.P.M.  SLOE,  DAVID  A. 

YELLOWSTONE  COUNTY  LINE  N 6 S 

GR.,  AGG.  SURF.,  PMS, 

, SEAL  &COVER  AND  THREE  BRIDGES 

04/11/95 

PHONE  NO  ; 848-3887 

6.365 

$ 

6,688,958  $ 7,857,661  $ 1,055,630 

05/07/97*** 

15X 

5X 

STPP  78-S( 14)46  JTL  GROUP,  INC. -BILLINGS  08/01/95  F.P.M.  BERGEN,  PERRY 

PRATTEN/PIKE/9TH  - COLUMBUS  WIDENING,  DRAINAGE,  MILLING,PMS  OVERLAY  AND  SEAL  t COVER  / / PHONE  NO  !938-4878 

1.598  $ 758,363  $ 768,119  $ 7,681  08/04/96*«  IX  OX 


»»  ESTIMATED  COMPLETION  DATE 


DATE;05/12/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  Oif/30/95 
**»  BILLINGS  DISTRICT  *** 

FWfr]™nDfr 
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ENGINEER  CONTRACT 


• ' PAGE  NO:  SO 

■RONT.DEPT.'  FIELD  PRtlJECT  MANAGER 


MRTDRTE PERCENT 

CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 


rCDRTT 

USED 


PROJECT  NUMBER 


LENGTH 


TYPE  OF  WORK 


TIME 


RTS  238-E(2)67 

CENTURY  COMPANIES, 

JV 

02/01/95 

F.P.M.  SACKS,  RAY 

RYEGATE-NORTH 

LEVELING,  SEAL  t COVER 

03/24/95 

PHONE  NO  : 538-8731 

RTS  297-1(5)0 

SHAWMUT-NORTH 

PMS,  OVERLAY  AND  SEAL  1 COVER 

09/08/95**# 

CONTRACT  TOTAL 

13.900 

$ 576,852  i 587,371 

$ 132,155 

cu 

cu 

12*/. 

STPP-IM  2(137) 

DONNES  INC 

05/04/95 

F.P.M.  SLOE,  DAVID  A. 

HYSHAM  AREA 

PIPE  REHABILITATION  ANDEROSION  CONTROL 

/ / 

PHONE  NO  : 248-3827 

1.200 

$ 107,593  $ 72,829 

% 0 

01/05/96*** 

0'/. 

0'/. 

IM  90-9(82)493 

RIVERSIDE  CONTRACTING 

05/04/95 

F.P.M.  BERGEN,  PERRY 

HARDIN  - SOUTH 

SEAL  t COVER 

/ / 

PHONE  NO  ; 932-4872 

IM  90-9(83)532 

LODGE  GRASS  - SOUTH 

SEAL  tr  COVER 

RTS  384-1(10)0 
HARDIN-NORTHEAST 

PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  1 COVER 

CONTRACT  TOTAL 

53.151 

$ 2,236,704  $ 2,636,725 

% 0 

OX 

OX 

BILLINGS  DISTRICT  TOTALS 

$ 58,231,140  $ 53,243,256 

i 33,326,155 

sn 

TOTAl'S  TOITAir  PROJECTS : 

i295,O80,O19  iP54,299,622 

$138,563,287 

s 

H ^ ^ 

5,31- 


1 


^IT’l  i Hlh: 


Rl 


(y-.;,^^  f? 


DATE;06/Q8/95 


(XLC.  LO^ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

COl^TRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
f»»  MISSOULA  DISTRICT  **♦ 


SWTE  DOCUMENTS  COLLECTION 

JUN  ;9  1555 

Montana  state  library 

up,  P^p.^5  E.  6th  AVE. 

HELENA,,  MONTANA  59620 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


PRIME  CONTRACTOR 

ORIGINAL' 


PAGE  NO:  1 


AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


HONT.DEPT.  FIELD 'PROJECT  MANAGER 

PERCENi nm: — 

PROJECT  TIME 


USED 


BR-STPP  52-2(1 1)A9 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


NH  F 

CLEARWATER  JCT.  - WEST 


STPRR-STPS  A87-l(6)0 
B.N.  OVERPASS  - WHITEFISH 


NH  5-4(14)173  F 
EUREKA-SOUTH 


STPP  1-2(42)125 
KALISPELL  N.E. 


STPS  260-1(3)0 
LIBBY  - NORTHWEST 
STPS  567-1(1)0 
BOBTAIL  JCT.  - SOUTH 
RTS  482-1(3)0 
3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL 


IM  90-3(74)135 
BEARMOUTH  - DRUMMOND 


NH  7-2(22)90 
BITTERROOT  RIV.  BRIDGE 


1.069 


4.978 


0.191 


3.804 


4.571 


13.370 


15.189 


0.065 


MORGEN  AND  OSWOOD  CONSTRUCTION 

G,  GS,  PMS,  StC,  & STR. 

$ 6,926,932  $ 5,695,201  t 5,538,959 

JIM  GILMAN  EXCAVATING  INC. 

GR,GS,PMS,  SU:,WIDEN  & BRIDGE 

$ 4,679,870  $ 3,656,129  $ 3,755,484 

D.H.  BLATTNER  6 SONS 

WP  GIRDER  BRIDGE  6 APPROACHES 

$ 4,186,807  $ 3,838,094  $ 3,489,300 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 

$ 3,509,366  $ 3,051,218  $ 3,629,516 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

$ 3,595,614  $ 3,278,328  $ 2,787,925 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  ICOVER 

CRACK  SEALING,  SEAL  I COVER 

$ 2,727,395  $ 2,728,204  $ 2,669,004 


RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  SEAL  i COVER 

f 6,288,097  $ 5,615,356  % 5,301,224 


FRONTIER-WEST,  INC. 

BRIDGE  DECK  REHABILITATION  IWIDENING 

% 664,557  $ 712,928  $ 808,113 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/23/93  PHONE  NO  ;755-8557 
02/22/94***  97X  86X 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 
03/07/94  PHONE  NO  :523-5862 
09/17/96***  98X  90X 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  !862-1229 

07/15/93***  91X  92X 


03/03/94  F.P.M.  CHRISINGER,KENNETH  L 
04/15/94  PHONE  NO  i755-8566 
02/17/94***  98X  73X 


04/07/94  F.P.M.  ROBERTS,  JAMES 
05/09/94  PHONE  NO  :752-0531 
12/06/95***  B5X  96X 


04/07/94  F.P.M.  ROEDEL,  DONALD 
05/03/94  PHONE  NO  :755-8559 
12/09/95*** 


96X 


89X 


06/29/94  F.P.M.  JOHNSON,  ROBERT  L. 
07/18/94  PHONE  NO  :523-5864 
08/22/96***  94X  76X 


06/29/94  F.P.M.  MAART,  WILLIAM  C. 
07/25/94  PHONE  NO  :523-5856 
07/05/95***  98X  81X 


***  ESTIMATED  COMPLETION  DATE 


DATE:06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
»**  MISSOULA  DISTRICT  *** 

PRIME  CONTRACTOR 


PAGE  NO:  2 

™;dept.  field  projeci  manager- 


llRTinTJAC RUfiRDUSTE imERT TCORTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ESTIMATE 


STPHS  52-2(18)28 
3 MI.  SOUTH  OF  BIGFORK 
STPHS  52-2(19)29 
2 MI.  SOUTH  OF  BIGFORK 
CONTRACT  TOTAL 


SHOULDER  WIDENING,  SEAL  ANDCOVER 

SURFACE  LEVELING,  SEAL  & COVER  CHEVRONS 
0.815  $ 146,928  i 


A-1  PAVING,  INC. 


150,005  $ 84,866 


06/29/94  F.P.M.  MITCICLL,  JAMES  D. 
03/14/95  PHONE  NO  :755-8557 
12/23/94*** 


57X 


53X 


STPHS  2(86) 

DIST.  1-TURNBAYS 


0.945 


TURN  BAYS 


A-1  PAVING,  INC. 
i 514,640  % 479,309 


376,247 


06/29/94  F.P.M.  MCKINNEY,  JOHN 
08/30/94  PHONE  NO  :523-5863 
10/11/95***  78X  96X 


STPP  83-1(15)31 
CONDON  N.&  S. 


16.253 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL  & COVER 

% 4,819,610  $ 4,841,572  % 1,426,383 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 
09/07/94  PHONE  NO  :523-5862 
02/25/97***  29X  55X 


IM  90-1(120)3 

JTL  GROUP,  INC.-MISSOULA 

09/01/94 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS 

CHAIN  UP  AREAS 

09/23/94 

PHONE  NO  !523-5864 

IM  2(48) 

DISTRICT  1-INTERSTATE  SIGNING 

INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

07/01/95*** 

CONTRACT  TOTAL 

0.738 

$ 1,441,697  $ 646,465  $ 

478,549 

74X  07/01/95 

NH  5-2(66)59 

MONTANA  LINES,  INC 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

US  93/MT  35  INTERSECTION 

PL.  MIX  BIT  SURF.  OVERLAY, SIGNALS,  LIGHTING  1 SIGNING 

10/06/94 

PHONE  NO  :523-5863 

STPHS  5-2(63)83 

DAYTON  JUNCTION 

SLASHING  LIGHTS  AND  SIGNS 

06/11/95*** 

CONTRACT  TOTAL 

0.000 

$ 267,026  $ 160,875  $ 

148,950 

93X 

53X 

NH  1-3(29)200 

J t S CONSTRUCTION 

09/01/94 

F.P.M.  KALBERG,  J.  GARY 
PHONE  NO  1862-1229 

SUMMIT  CREEK 

0.123 

PIPE  1 SLOPE  FLATTENING 

10/18/94 

$ 91,441  $ 97,602  $ 

103,649 

09/26/96*** 

98X 

75X 

STPS  354-1(4)1 

RIVERSIDE  CONTRACTING 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 
PHONE  NO  :523-5863 

POLSON  - SOUTH  (NORTH  SECTION) 

GRADING,  AGG.  SURF.,  PL  MIXBIT.  SURF.,  SEAL  t.  COVER  AMD 

09/20/94 

3.267 

$ 1,700,775  $ 1,724,517  $ 1,785,524 

09/22/96*** 

98X 

37X 

IMSTPSSTPP  2(147) 

HIGHWAY  SPECIALTIES  INC 

09/01/94 

F.P.M.  fttXINNEY,  JOrtl 

DISTRICT  2 EPOXY  PAVEMENT  MARK 

DISTRICT  2 - EPOXY  PAVEMENTMARKINGS 

04/10/95 

PHONE  NO  ;523-5863 

IMSTPSNHSTP  2(146) 

DISTRICT  1 EPOXY  PAVEMENT  MARK 

DISTRICT  1 - EPOXY  PAVEMENTMARKINGS 

02/22/95*** 

CONTRACT  TOTAL  239.400 

1 997,179  % 997,179  $ 

330,257 

33X 

35X 

ESTIMATED  COMPLETION  DATE 


DATE!06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  05/31/95 
*»f  MISSOULA  DISTRICT  «f 


PRIME  CONTRACTOR" 

ORUHNAT 


PAGE  NO:  3 

•W.DEFT.'FIELP  PROJECT  MANAGER" 


AUARD  DATE PEFOT — rCDUTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


NH  1-3(71)180 
MIDDLE  FORK  FLATHEAD  RIVER-S.E 


O.EIA 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

% 753,377  % 6'»E,833  $ 16,105 


lOmm  F.P.M.  KALBERG,  J.  GARY 

04/11/95  PHONE  NO  !86E-1EE9 

09/E5/95«*f  3X  17X 


STPP  1-E(70)1EE 
STILLWATER  RIVER  BRIDGE 


0.034 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

% 551,658  % 586,075  $ 5,861 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

05/16/95  PHONE  NO  ;86E-1EE9 

07/E8/95***  IX  14X 


IM  90-E(84)96  F 
DESMET  INTERCHANGE 


E.605 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

$ 3,986,09E  % 3,399,048  $ 1,470,884 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 
OE/El/95  PHONE  NO  :5E3-5864 
09/18/96*«  43X  lEX 


STPP  5E-E(E1)31 

HT  35  i GRAND  AVE-BIGFORK 


0.E77 


RIVERSIDE  CONTRACTING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  6 COVER,  LIGHTING 

% 376,656  $ 389,083  $ 8E0,958 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 
03/13/95  PHONE  NO  :755-8557 
09/El/95«t  57X  18X 


STPS  E63-l(ll)4 

MULLAN  ROAD  - WEST  SECTION  - 

RTS  E63-l(13)ll 

MULLAN  ROAD-FRENCHTOWN 

CONTRACT  TOTAL 


5.513 


STPHS  E(84) 

3 LOCATIONS  MISSOULA  DIST  LUMI 


SMP  1599(94) 

CRUSH  6 STOCKPILE  - MISSOULA  D 


JENSEN  PAVING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  & COVER 

PL.  MIX  BIT.  OVERLAY,  SEAL  M:0VER 

$ 1,847,991  $ 1,458,504  S 915,904 


0.000 


0.000 


LIGHTING  & SIGNALS 


CRUSH  AND  STOCKPILE 


MONTANA  LINES,  INC 
57,568  $ 45,111  $ 0 

SCHELLINGER  CONST  CO., INC. 
401,719  % 330,669  $ 383,746 


11/17/94  F.P.M.  BAUER,  JOHN 
03/30/95  PHONE  NO  .*533-5864 
03/08/96**» 

63X 


31X 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 
05/35/95  PHONE  NO  :755-8557 
06/18/95«»  OX  IIX 


11/17/94  F.P.M.  CHRISINGER,KENNETH  L 

13/07/94  PHONE  NO  ;755-8566 

09/01 /95«*  88X  09/01/95 


SMP  3099(94) 

CRUSH  t,  STOCKPILE  - MISSOULA  D 


0.000 


CRUSH  AND  STOCKPILE 


HERB  RICHARDS  CONSTRUCTION 
340,410  $ 387,471  $ 115,564 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 
03/16/95  PHONE  NO  :533-5863 
09/01/95*#*  40X  09/01/95 


SMP  3399(94) 

CRUSH  t STOCKPILE  - MISSOULA  D 


0.000 


CRUSH  AND  STOCKPILE 


JTL  GROUP,  INC.-MISSOULA 
345,035  $ 334,350  $ 151,431 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 

04/03/93  PHONE  NO  :533-5863 

09/01 /95«»*  65X  09/01/95 


i H*  ESTIMATED  COMPLETION  DATE 


TIME 


DATES06/08/95 


flONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 
»»»  MISSOULA  DISTRICT  tw 


PRIME  CONTRACTOfT 

ORIGINAL' 


PAGE  NOi  4 


HONT.DEPT.  FIELD  PROJECT  MANAGER 

“TERCENT 


AUARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AML  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


iriONT. 

USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


SMP  «f599(9«f) 

CRUSH  t STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


TREASURE  STATE  CONSTRUCTION 
616,891  $ W,730  $ <»78,671 


11/17/94  F.P.H.  CHRISIN8ER, KENNETH  L 

ia/lE/94  PHONE  NO  :755-8566 

09/01 /95*M  96X  09/01/95 


IN  8(166) 

INTERSTATE  SIGNING, MISSOULA  DI 


0.000 


INTERSTATE  SIGN  UPGRADE 


OHO  CONSTRUCTION  INC 
8,630,168  $ 1,811,361  % 46,400 


18/15/94 
08/80/95 
11/01/95*** 


F.P.H.  MCKINNEY,  JOHN 
PHONE  NO  :583-5863 

3X  11/01/95 


RTS  811-1(8)0 
RONAN  WEST 
RTS  358-1(4)0 
LAKE  MARY  RONAN  ROAD 
RTS  354-1(6)0 
MAIN  STREET  - POLSON 
RF  5-8(69)47 
RONAN-POLSON-NORTH 
RTF  58-1(18)0 
POLSON  EAST 
CONTRACT  TOTAL 


RTS  484-1(3)0 
FARM  TO  MARKET  ROAD 
RTS  503-1(7)0 
FOY'S  LAKE  ROAD 
CONTRACT  TOTAL 


38.100 


18.800 


PMS  OVERLAY,  SEAL  & COVER 
PMS  OVERLAY,  SEAL  6 COVER 
PMS  OVERLAY,  SEAL  t,  COVER 
PMS  OVERLAY,  SEAL  I COVER 

PMS  OVERLAY,  SEAL  6 COVER 

% 


SEAL  & COVER 

PMS  OVERLAY,  SEAL  I COVER 

% 


MARVIN  A.  REHBEIN 


898,578  % 878,969 

A-1  PAVING,  INC. 


889,610 


888,341  $ 889,884  $ 48,819 


18/15/94  F.P.H.  MCKINNEY,  JOHN 
03/88/95  PHONE  NO  :583-5863 
01/13/95*** 


98X 


80X 


18/15/94  F.P.H.  CHRISINGER,KENNETH  L 
04/06/95  PHONE  NO  :755-8566 
01/13/95*** 


18X 


OX 


STPHS  5-1(17)0 
DESMET  - POLSON 


RTS  803-1(3)5 
FLORENCE-SOUTH 
RTF  7-1(67)75 
FLORENCE-LaO 
RTS  869-1(17)18 
STEVENSVILLE-SOUTH 
CONTRACT  TOTAL 


»*  ESTIMATED  COMPLETION  DATE 


58.400 


SIGNING  AND  DELINEATION 


ALPINE  CONSTRUCTION,  INC. 

451,384  $ 383,987  $ 115,968 


81.100 


JENSEN  PAVING 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  t COVER 
$ 941,768  % 865,998  $ 


8,668 


03/09/95 
03/88/95 
09/01 /95*** 


F.P.H.  JONES,  DEAN 
PHONE  NO  :583-5863 
36X 


09/01/95 


03/09/95  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  1583-5864 

06/a)/95**» 


IX 


16X 


TIME 


DATES06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
»»  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOR 

DRTBTMT 


PAGE  NO!  5 


HDNT.DEPi:  FIELD  PROJECT  MANAGER 

“■PERCENT 


AWW 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


TTONT. 

USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


STPHS  1-2(64)112 
WEST  OF  KALISPELL 
STPHS  2(90) 

2-L0C.-DIST. 1-INTER.  IMPROV. 

STPHS  1-2(75)113 
WEST  OF  KALISPELL 
STPHS  2(88) 

DISTRICT  1-GUARDRAIL-SECONDARY 
CONTRACT  TOTAL  2.380 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
INTERSECTION  IMPROVEMENTS 


SLOPE  FLATTENING,  MILL  ANDFILL 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

$ 548,773 


587,756  % 


8,227 


04/06/95  F.P.M.  CHRISINGER,KENNETH  L 

/ / PHONE  NO  1755-8566 

04/28/95*»» 


IX 


OX 


NH  5-2(71)57 
SOUTH  OF  POLSON 


0.678 


POLSON  READY  MIX  CONCRETE 

BRIDGE  WIDENING,  GRADING,PLANT  MIX  BITUMINOUS  SURFACING 

$ 639,559  % 701,614  $ 91,648 


04/07/95  F.P.M.  MAART,  WILLIAM  C. 
05/08/95  PHONE  NO  :523-5856 
03/20/96*»f  13X  25X 


NH  1-1(53)32 

LIBBY  PEDESTRIAN  CROSSING 


0.200 


SIGNAL,  SIGNING  & PAVEMENTMARKIN8S 


MONTANA  LINES,  INC 


81,150  $ 94,396  $ 


05/04/95  F.P.M.  ROEDEL,  DONALD 
05/23/95  PHONE  NO  :755-8559 
10/15/95^^«  OX 


OX 


STPP  52-2(20)40 
CRESTON  NORTH 


7.856 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

I 7,652,203  % 6,311,903  $ 


05/04/95  F.P.M.  MITCHELL,  JAMES  D. 
05/22/95  PHONE  NO  :755-8557 
07131/97***  OX  OX 


STPE  269-1(14)20 
STEVENSVILLE  SIDEWALK  IMPROVEM 


0.000 


RTF  1-2(83)143 

M/«TIN  CITY-EAST  AND  WEST  FLA 
RTF  5-3(57)110 
KALISPELL-SOUTH 

CONTRACT  TOTAL  12.600 


RTF  6-1(73)29 
TROUT  CREEK 
RTF  6-1(74)69 
PLAINS  - WEST 
RTF  6-1(75)77 
PLAINS  - PARADISE 

CONTRACT  TOTAL  29.700 


SIDEWALK  IMPROVEMENTS 

SEAL  t.  COVER 
SEAL  t COVER 

SEAL  t,  COVER 
SEAL  t COVER 
SEAL  I COVER 


KEENEY  CONSTRUCTION 
57,177  $ 57,573  % 

A-1  PAVING,  INC. 

258,130  $ 325,282  $ 

MARVIN  A.  REHBEIN 


% 372,768  $ 402,960  I 


06/05/95  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  1523-5864 

01/18/96t«  OX  OX 


06/05/95  F.P.M.  CHRISINGER,KENNETH  L 

/ / PHONE  NO  :755-8566 

01/24/96«» 


OX 


06/05/95  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  :523-5863 

01/20/96»« 


OX 


OX 


OX 


TIME 


♦ ESTIMATED  COMPLETION  DATE 


t 


DATE506/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
Ht  MISSOULA  DISTRICT  *« 

PRIME  CONTRACTOR 


PAGE  NO:  6 

mdnt.dept;  field  project  HANABEFT 


TJRIinM: AUARD  DATE PEIOT TTMT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWfflD  AMT.  PAYMENTS  STATUS  HORK  COMP.  COMPLETED USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  HORK 

PROJECT  DESIGNATION ESTIMATE 


RTF  l-Ubbm 
HAMILTON-NORTH  t, 
RTF  7-1(68)0 
LOST  TRAIL  PASS 
RTF  7-1(69)50 
HAMILTON-FLORENCE 
CONTRACT  TOTAL 


SOUTH 


37.000 


SEAL  & COVER 
SEAL  6 COVER 
SEAL  t COVER 


RIVERSIDE  CONTRACTING 


% 767,398  % 751,111  $ 


06/05/95  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  MO  :5a3-5863 

ll/18/95»« 


OX 


09/01/95 


STPE  93-1(11)0 
LOLO  PASS 


3.7S8 


EROSIONXSEDIMENTATION  CONTROL 


MARVIN  A.  REHBEIN 


386,546  $ 326,950  $ 


06/05/95  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  !523-5864 

04/E9/96«*  OX  OX 


IM  90-2(93)84 
FRENCHTOWN  EAST  \ MEST 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  t SLOPEFLATTENING 
10.155  % 4,226,686  $ 3,709,066  % 0 


06/05/95  F.P.M.  MAART,  HILLIAM  C. 

/ / PHONE  NO  :523-5856 

03/18/97m  OX  OX 


MISSOULA  DISTRICT  T0TBL5 


<71,959.941  37,514,794 


TIME 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 


DATEJ06/08/95 

»♦*  BUTTE  DISTRICT  *** 

PAGE  NO:  7 

~ PRIME"  CONTRBaOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

DRMNfiC 

AWARD  DATE 

PERCENT  TCONT: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

IM  90-6(68)379 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/03/93 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - MANHAHAN 

PCCP  REHAB.,  PMS  OVERLAY,  ANDSTR.  REHAB. 

07/08/93 

PHONE  NO  :885-3111 

10.617 

$ 6,057,155  $ 5,383,039  $ 

4,775,037 

05/19/95 

lOOX 

90X 

RS  859-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER,LARRY 

NEULAN  CREEK  ROAD 

G,  GS,  PMS,  su: 

11/14/94  07/19/93 

PHONE  NO  :494-3884 

4.611 

$ 1,785,998  $ 1,507,750  $ 

1,695,808 

09/01 /93«» 

98X 

99X 

RS  835-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT.-BAXTER  LANE 

GR,GS,PMS,SEAL  1 COVER 

18/80/93 

PHONE  NO  ;586-5074 

HDP-IR  9113(1)  F 

09/01/93«» 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL 

8.895 

% 9,376,003  % 7,850,000  $ 

6,415,415 

88X 

53X 

STPS-Kun  873-1  ('DO 

JIM  GILMAN  EXCAVATING  INC. 

08/08/94 

F.P.M.  0'BRIEN,MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  6 PL  MIX  BIT  SURF 

03/81/94 

PHONE  NO  :788-7443 

1.878 

$ 987,351  i 810,739  $ 

713,686 

07/89/95*** 

88X 

88X 

STPP  19-1(19)1 

JIM  GILMAN  EXCAVATING  INC. 

03/03/94 

F.P.M.  0'BRIEN,MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

04/08/94 

PHONE  NO  ;788-7443 

9.478 

1 5,074,664  $ 8,751,904  % 

8,537,458 

03/06/96*** 

98X 

74X 

STPU  1801(4) 

JTL  GROUP,  INC. 

05/18/94 

F.P.M.  STREETER,STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  6 COVER 

06/08/94 

PHONE  NO  : 587-5^ 

STPS  835-1(6)5 

05/17/96*** 

NORTH  19TH  INTERCHANGE-WEST 

SR.,  AGS.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  6 COVER 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGS.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t.  COVER 

CONTRACT  TOTAL 

8.957 

$ 3,483,816  $ 3,483,816  $ 

8,078,635 

60X 

91X 

IM  90-3(78)189 

JIM  BILMAN  EXCAVATING  INC. 

06/03/94 

F.P.M.  0'BRIEN,MURRAY 

I^ER  LUDi£  - 

PMS  OVERLAY  AND  SEAL  6 COVER 

08/30/94 

PHONE  NO  !788-7443 

5.359 

i RfWIfm  $ 1,363,083  $ 

1,107,874 

06/01/95*** 

81X 

119X 

RTS  878-1(8)43 

JIM  GILMAN  EXCAVATING  INC. 

06/89/94 

F.P.M.  WILLIAMS, PAUL 

JACKSON  - W)RTH 

SEAL  & COVER 

03/16/95 

PHONE  NO  :683-6890 

17.800 

» 876,689  % 894,548  $ 

55,819 

08/17/95*** 

I9X 

SOX 

TIME 


» ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 


DATE!06/08/95 

«♦  BUTTE  DISTRICT  ♦» 

PAGE  NO:  8 

PRIME 'CDNTRACTDR 

MONT. DEPT.  Field  pRojeci  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

IIWARD  DATE  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

% CONT. 

TIME 

USED 

IM  90-6(75)313 
BOZEMAN-LIVIN6STON  FENCING 

FENCE 

El.OOO 

DIAMOND  CONSTRUCTION 

i 290,562  $ 285,768  % 96,510 

10/03/94  F.P.M.  HELD,  TERRY 
05/03/95  PHONE  NO  :285-3111 
02/04/96M*  34X 

19X 

SMP  1699{9<») 

CRUSH  I STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


JTL  GROUP,  INC. 

E68,250  $ E84,000  $ 135,032 


10/03/94  F.P.M.  HELD,  TERRY 

lS/07/94  PHONE  NO  :885-3111 

09/01/95*«  48X  09/01/95 


BR  9001(21) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  HILLIAMS,PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  t APPROACHES 

04/18/95 

PHONE  NO  :683-6290 

0.406 

% 274,836  $ 265,515  $ 

73,702 

10/21 /95«H 

28X 

37X 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC. 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  UXIVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  ;586-5074 

6.159 

$ 9,072,324  $ 7,378,871  $ 

624,069 

05/04/97»« 

8X 

7X 

RTS  231-1(4)3 

JIM  GILMAN  EXCAVATING 

INC. 

02/01/95 

F.P.M.  ARVISH,HIKE 

GREEN  MEADOW  DR.  - NORTH  LEW 

PMS,  OVERLAY  AND  SEAL  i COVER 

04/04/95 

PHONE  NO  :782-9327 

RTS  282-1(1)0 

09/13/95«* 

MONTANA  CITY  - BLUE  SKY  HEIGHT 

PMS,  OVERLAY  AND  SEAL  6 COVER 

RTS  284-1(1)0 

SPOKANE  CR.  ROAD 

PMS,  OVERLAY  AND  SEAL  & COVER 

CONTRACT  TOTAL 

15.400 

% 871,609  $ 869,523  $ 

178,498 

21X 

3X 

RTS  441-1(4)0 

JIM  GILMAN  EXCAVATING 

INC. 

03/09/95 

F.P.M.  0'BRIEN,MURRAY 

FAIRMONT  HOT  SPRINGS-EAST 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  t.  COVER 

05/08/95 

PHONE  NO  :782-7443 

3.000 

$ 230,917  $ 229,413  $ 

195,613 

02/13/96Mf 

85X 

IIX 

IM  2(66) 

DIAMOND  CONSTRUCTION 

04/07/95 

F.P.M.  CHRISTENSEN  KEVIN 

BOULDER  HILL  - HELENA 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 

05/08/95 

PHONE  NO  !444-6326 

0.000 

% 929,797  $ 896,750  $ 

281,604 

03/15/96*** 

31X 

lOX 

IM  15-1(85)0 

JIM  GILMAN  EXCAVATING 

INC. 

05/04/95 

F.P.M.  HILLIAMS,PAUL 

MONIDA-LIMA 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  & COVER 

/ / 

PHONE  NO  ;683-6290 

17.983 

$ 6,293,308  $ 5,331,113  $ 

53,313 

07/12/97*** 

IX 

OX 

ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 


DATE;06/08/95 

M BUTTE  DISTRICT  *h 

PAGE  NO;  9 

PRitt  tONTRACtoR 

fWNT.DEPt.  Field  project  HAnAGeR 

ORIGINAL 

award  dAIE  percent  % cont. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  COMPLETED  USED 

RTF  a9-<>(  18)89 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95  F.P.M.  ARVISH,MIKE 

MONTANA  STREET  N.  BUTTE 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  6 COVER 

/ / PHONE  NO  !782-9327 

RTM  1207(1) 

08/12/95»»* 

NORTH  7TH  AVE.  BOZEMAN 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  6 COVER 

RTM  1805(5) 

MONTANA  STREET  S.  BUTTE 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  1 COVER 

STPE  2(161) 

3 LOCATIONS  BUTTE  DISTRICT 

SIDEWALK,  RAMPS,  CURB  t GUTTER  AND  ISLAND  CAPS 

CONTRACT  TOTAL 

4.780 

$ 710,453  $ 763,958  $ 

7,661 

IX 

OX 

IM  90-6(70)313 

RIVERSIDE  CONTRACTING 

06/05/95  F.P.M.  STREETER, STEF AN 

ROCKY  CANYON 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  6 COVER  AND  BRIDGE  DECK 

/ / PHONE  NO  1587-5785 

5.160 

$ 4,954,841  $ 4,673,651  $ 

0 

05/19/97«*  OX 

OX 

STPHS-STPP  2(92) 

SCOTT  LONG  CONSTRUCTION 

06/05/95  F.P.M.  PAUL  JAGODA 

DISTRICT  2 GUARDRAIL 

GUARDREIL  6 SIGNING 

/ / PHONE  NO  :285-3111 

0.000 

1 154,822  $ 118,950  $ 

0 

01/20/96W  OX 

OX 

IM  2(67) 

JIM  GILMAN  EXCAVATING  INC. 

06/05/95  F.P.M.  0'BRIEN,MURRAY 

DISTRICT  2-EROSION  6 RAMP  MODI 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

/ / PHONE  NO  ;782-7443 

0.256 

$ 170,278  $ 155,594  $ 

0 

02/21/96tM  OX 

OX 

RTS  437-1(1)5 

BLAHNIK  CONSTRUCTION,  INC. 

06/05/95  F.P.M.  BRAZILL,WILLIAM 

RADERSBURG-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

/ / PHONE  NO  :782-1797 

RTS  285-1(1)0 

09/29/95»»* 

TOSTON-RADERSBURG 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

12.900 

$ 635,529  $ 655,548  $ 

0 

OX 

OX 

RTF  60-1(7)0 

RIVERSIDE  CONTRACTING 

06/05/95  F.P.M.  HELD,  TERRY 

WHITE  SULPHUR  SPRINGS  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

/ / PHONE  NO  :285-3111 

RTF  14-2(16)24 

02/05/96«» 

MEAGHER  COUNTY  LINE  - EAST 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

19.700 

% 1,015,230  % 1,038,623  % 

0 

OX 

OX 

KJIIE  DISTRICT  TOTALS 

f % ^5i7?3f^?0  % 81iOS5fl31 

m 

TIME 


J 


DATEiOA/08/95 


hONTANA  DEPARTHENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU  ^ 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 
»*  GREAT  FALLS  DISTRICT  »»»  


PRIME  CtiNIKACTDir 


PAGE  NOt  10 

HDNT.DEPT.  ULLD  PRflJECI  HANASEfT 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


ORIGIM: 

ENGINEER  CONTRACT  CONTRACTOR 
FgTIMATF  AHf^D  (^T.  PAYHENTS  STATUS 


AHARD  DATE PERCENT  nSMT 

HODIF.  WORK  BEG.  PROJECT 
WORK  COUP.  COHPIETED 


SPX  0002(39) 

DURABLE  PVMT.  MARKINGS  - STWD. 


IH  0002(34) 

GREAT  FALLS  DISTRICT 


NH  10-2(16)52  F 
LOMA  - N. 


RTS  221-1(2)0 
CHOTEAU-DUTTON 


STPP  3-2(22)42 
CHOTEAU  PRIDE 


0.000 


0.500 


9.739 


NH  10-2(20)20  F 

FORT  BENTON  NORTH  6 SOUTH 

RTS  223-1(4)0 

FORT  BENTON  - N.  ^ 

CONTRACT  TOTAL  38.801 


23.633 


BR  9026(8) 

MARIAS  RIV.  BR.-S.  OF  CHESTER 


0.190 


0.116 


SWANSTON  EQUIPMENT  CO. 

DURABLE  PV«T.  imiNGS  , ,, DBA, 530  . l.AW.OCl 

COP  CONSTRUCTION  CO. 

BRIDGE  REHAB.  I INST. 

SK  CONSTRUCTION,  INC. 

G,  GS,  PMS,  AND  S«:  ^ 9^09,790  » 7,817,973  $ 8,263,632 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PMS  OVERLAY 

PL.  MIX.  BIT.  OVEWJIY  WIDSEW.  6 COVER  ^ 

% 4,249,747  $ 4,249,747  $ 3,437,375 

BLWNIK  CtB^STRUCTION,  INC. 

PMS  OVE^Y,  SE^  . CO^^R  ^ 

BLAHNIK  CONSTRUCTION,  INC. 

GRADI)«3,  AGG.  ^.,  ^TMiyiT^.^.,  ^^^COVER 

SLETTEN  CONSTRUCTION  CO. 

183  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES  ^ 

$ 377,052  i 380,203  % 331,478 


07/01/92  F.P.M.  GWIY  BERG 

08/05/92  PHONE  NO  :378-2613 

89X  09/01/96 


07/30/93  F.P.M.  DOUG  HILMOT 

09/07/93  PHONE  NO  i771-7346  ^ 

07/19/96M*  98X  95X 


07/30/93  F.P.M.  GARY  BERG 

09/15/93  PHONE  NO  :378-2613 

09/01 /93»M  98X  78X 


05/12/94  F.P.M.  RANDY  (Wtf^EDT 
07/14/94  PHONE  NO  :771-7170 
01/16/97W 

BIX  89X 


06/29/94  F.P.M.  TERRY  HICKMAN 
08/31/94  PHONE  NO  S278-7931 
01/17/96M»  B2X  73X 


08/03/94  F.P.M.  TERRY  HICKMAN 
10/24/94  PHONE  NO  ;278-7931 
ll/29/95»**  66X  71X 


09/01/94  F.P.M.  MIKE  OSTERTAG 
09/23/94  PHONE  NO  :771-1423 
09/30/95***  B7X 


69X 


SMP  2599(94) 

CRUSH  I STOCKPILE-GT.  F.  DIST. 


0.000 


CRUSH  6 STOCKPILE 


HOLLOH  CONTRACTING 
$ 171,600  % 149,800  $ 


10/03/94  F.P.M.  BILL  LAY 

/ / PHONE  NO  :864-5310 

09/01/95***  OX  09/01/95 


STPS  223-2(4)34 
MARIAS  RIVER  - NORTH 


6.724 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  6C0VER,  MMS  STOCKPILE 

i 1,506,266  $ 1,321,559  I 604,720 


10/14/94  F.P.M.  DEWJIS  LEO 
10/21/94  PHONE  NO  ;434-2470 
11/01/95***  46X  3EX 


TIME 


*ff  FRTIMATFD  fWLETION  DATE 


DATE;06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
6REAT  FAaS  DISTRICT 


PRIME  CONTRACTOR 

ORIGINAL' 


PAGE  NO;  11 


MONT. DEPT.  FIELD  PROJECT  MANAGER 

~PERCEflT XCONT. 

PROJECT  TIME 


AUARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


USED 


NH-IR  315-5(12)1  F 
1-315  INTERCHANGE  - GREAT  FALL 


1.284 


UNITED  MAT'LS  OF  GREAT  FALLS 
GR.  AGG.  SURF.,  PHS,  SEAL  ICOVER,  REVISE  5 BRIDGES,  TWO 

$ 7,261,669  % 5,676,356  $ 2,437,408 


12/15/94  F.P.M.  DOUG  HILMOT 

01/23/95  PHONE  NO  i771-7346 

03/05/97M*  43X  IIX 


RTF  66-2(1)16 
IWYS-NORTH 


10.230 


RIVERSIDE  CONTRACTING 

PHS  OVERLAY,  SEAL  I COVER 

i 773,208  f 889,164  I 192,458 


12/15/94  F.P.M.  GARY  BERG 

03/09/95  PHONE  NO  :378-2613 

11/13/95***  22X  13X 


BR-STPU  5211(5)  F 
9TH-10TH  ST  CONNECTOR  BRIDGE 


0.360 


BRIDGE  AND  APPROACHES 


SLETTEN  CONSTRUCTION  CO. 

% 6,928,881  $ 5,834,970  $ 915,773 


12/15/94  F.P.M.  RANDY  AAFEDT 
01/16/95  PHONE  NO  *771-7170 
01/02/97*H  16X  IIX 


STPP  3-2(23)51 
8 MILES  NORTH  OF  CHOTEAU 


0.151 


SMITH  PAVING  6 CONTRACTING  ENT 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

% 172,899  $ 150,153  $ 1,502 


02/01/95  F.P.M.  TERRY  HICKMAN 

/ / PHONE  NO  *278-7931 

12/30/95*«  IX 


OX 


STPP  80-1(11)13 
SO.  OF  FORT  BENTON  - BRIDGE  RE 


0.223 


J t S CONSTRUCTION 

BRIDGE  REPLACEMENT  HITHCULVERT  STOCKPASS 

$ 333,855  $ 348,833  $ 168,469 


02/01/95  F.P.M.  RANDY  AAFEDT 
02/23/95  PHONE  NO  *771-7170 
10/31 /95*«  48X 


53X 


STPHS  60-2(31)40 
NORTH  OF  NEIHART 


0.327 


MARQUIS  EXCAVATING 

SIGNING  6 SLOPE  FLATTENING 

% 45,341 


RTS  213-1(5)5 
SANTA  RITA  - NORTH 
RTS  214-1(1)0 

2 HI.  NO.  OF  SANTA  RITA  - NORT 
RTS  215-2(1)15 

GLACIER  COUNTY  LINE  - WEST  - 
CONTRACT  TOTAL  13.990 


PHS,  OVERLAY  AND  SEAL  6 COVER 
PMS,  OVERLAY  AND  SEAL  6 COVER 


$ 47,774  $ 

RIVERSIDE  CONTRACTING 


PHS,  OVERLAY  AND  SEAL  t COVER 

% 932,866  $ 972,908  % 9,728 


02/01/95  F.P.M.  BILL  LAY 

/ / PHONE  NO  *264-5310 

04/19/95***  OX 


02/01/95  F.P.M.  DENNIS  LEO 
05/11/95  PHONE  NO  *434-2470 
10/04/95«t 


IX 


OX 


OX 


RTS  227-1(7)0 
STOCKETT  - NO.  AND  SO. 


13.162 


PMS,  OVERLAY  AND  SEAL  t COVER 


RIVERSIDE  CONTRACTING 


$ 759,688  $ 813,117  $ 679,702 


02/01/95  F.P.M.  BILL  LAY 

02/21/95  PHONE  NO  *264-5310 

ll/19/95««  84X 


12X 


***  ESTIMATED  COMPLETION  DATE 


•v-f 

vli  ■ 

DATE;06/08/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
♦t*  GREAT  FALLS  DISTRICT  »** 

PAGE  NO!  12 

PRTflTCOWTRRCTDR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUflBER 
PROJECT  DESIGNATION 

LENGTH 

" original 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

itcdnt; 

USED 

RTS  236-E(A)74 

BIG  SANDY  - SOUTHEAST 

15.690 

RIVERSIDE  CONTRACTING 

PMS,  OVERLAY  AND  SEAL  t COVER 

$ 1,01A,583  % 976, EA5  $ 212,075 

02/01/95 

04/21/95 

01/ll/96«* 

F.P.M.  GARY  BERG 
PHONE  NO  !378-E613 
22X 

17X 

RTS  W'J-IOIO 

WOLF  CREEK  - NORTHWEST 

17.570 

JIM  GILMAN  EXCAVATING  INC. 

PMS,  OVERLAY  AND  SEAL  1 COVER 

i 1,097,651  $ 1,070,268  $ 10,703 

02/01/95 

04/19/95 

01/25/96*M 

F.P.M.  MIKE  KLETTE 
PHONE  NO  :278-7931 

IX 

lix 

III  15-&(S8)3S3  F 

BRADY  - NO.  & SO.  (NORTHBOUND) 

11.568 

A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING,PLANT  MIX  BITUMINOUS  SURFACING 

$ 8,121,632  $ 7,398,020  $ 159,0A7 

04/06/95 

05/04/95 

10/18/97«f 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  :278-7931 

2X 

3X 

STPP  2(13«>) 

DISTRICT  3 EROSION  CONTROL 
NH  60-2(39)73 

FRENCH  COULEE-BELT 

CONTRACT  TOTAL 

0.000 

MCDANIEL  AND  SONS  CONTRACTORS 

EROSION  CONTROL  - GRADING  ANDRIPRAP 

TRASH  GUARD  INSTALLATION 

% 75,580  % 52,236  » 522 

04/07/95 

05/18/95 

09/23/95*»t 

F.P.M.  BILL  LAY 

PHONE  NO  :264-5310 

IX 

30X 

BR-STPU  5211(6)  F 

lOTH  STREET  BRIDGE  REfKJVAL  GRE 

0.325 

SHUMAKER  TRUCKING  AND  EXC. 

STRUCTURE  REMOVAL,  ROADWAYOBLITERATION 

$ 757,860  $ 478,500  $ 0 

05/04/95 
/ / 

04/15/96*« 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  !771-7170 
OX 

OX 

RTF  80-1(12)15 

S.E.  FT.  BENTON-GERALDINE 

13.300 

RIVERSIDE  CONTRACTING 

COLD  RECYaE,  PLANT  MIX  BIT.SURFACING  OVERLAY,  SEAL  t. 

% 1,208,824  $ 1,184,418  $ 0 

06/05/95 
/ / 

06/14/96*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  !771-7170 

OX 

OX 

GRERT  FALLS  DISTRICT' TOTALS 

* 52,643,221  1 45,760,709  122,925,587 

— m 

DATES06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
»»  SLENDIVE  DISTRICT  *** 


PROJECT  NUMBER  LENGTH  TYPE  OF  MORK 

PROJECT  DESIGNATION 


PRIME  CONTRACTOR' 

ORIGINAL 


PAGE  NO:  13 

-RONT.DEPT.  FIELD  PROJECT  MANAGER" 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


TORDUfiTE PEIONT rCONTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED \m 


STPP  25-1(20)38 
VIDA  - N.  & S. 


STPU  8008(3) 

N.  HAYNES  AVE.  - MILES  CITY 


8.314 


0.974 


BR-STPP-STPE  26-1(9)1 
Y'STONE  RV.  BR.-S.E.  OF  SIDNEY 


0.938 


STPS  201-2(7)28 
14  MI.  E.  OF  MCCONE  CO.LINE-E. 


NH  1-9(29)546 
GOUDGE  COULEE  BRIDGE 


NH  37-2(12)54 
ASHLAND  WEST 


6.105 


0.045 


7.978 


6,  6S,  CTB,  6 PMS 


PRINCE,  INC. 

$ 5,676,911  % 5,536,550  $ 5,121,317 

PORTABLE  PAVERS,  INC. 

8,  GS,  PMS  t.  STR.  REMOVALS  (7) 

$ 1,393,862  % 1,502,803  I 1,575,590 


STR.  6 APPR'S. 


SLETTEN  CONSTRUCTION  CO. 

$ 7,594,044  % 5,495,407  $ 5,697,971 


HICKENS  CONSTRUCTION,  INC. 

HIDEN,6S,PMS,SEAL  6 COVER 

$ 2,903,627  $ 2,704,202  $ 2,496,306 


L.  SCANLAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 

$ 206,551  % 212,631  $ 234,586 


SK  CONSTRUCTION,  INC. 

GRADING,  A6G.SURF.,  PMS., SEAL  6 COVER,  BRIDGE  WIDENING 

$ 4,268,177  $ 4,670,150  $ 2,780,246 


07/08/93  F.P.M.  GREUFE,  LARRY 
09/14/93  PHONE  NO  :653-1050 
09/01/93***  93X  97X 


07/08/93  F.P.M.  FRETTE,  KURT 
08/06/93  PHONE  NO  :232-1093 
06/03/95  lOOX 


105X 


07/08/93  F.P.M.  BACON,  DAVID 
07/26/93  PHONE  NO  :365-2877 
09/01/93***  98X  73X 


11/16/93  F.P.M.  ARTHUR,  RONALD  T. 
05/19/94  PHONE  NO  i787-5701 
05/16/94***  92X  89X 


05/12/94  F.P.M.  PISK,  RANDAL 
08/02/94  PHONE  NO  :228-9478 
10/25/94***  98X  117X 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 
08/08/94  PHONE  NO  :784-2569 
11/22/96***  60X  48X 


TINE 


RTS  447-1(12)8 

8 MILES  SOUTH  OF  ROSEBUD-SOUTH 

RTS  201-2(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

CONTRACT  TOTAL  47.800 


NH  62-2(15)12  F 
SOUTH  OF  CULBERTSON  SOUTH 


9.049 


PMS  OVERLAY,  SEAL  t,  COVER 
PMS  OVERLAY,  SEAL  6 COVER 
PMS  OVERLAY,  SEAL  & COVER 
PMS  OVERLAY,  SEAL  I COVER 


PORTABLE  PAVERS,  INC. 


$ 3,664,673  % 1,260,968  % 1,077,682 


E.H.  OFTEDAL  AND  S®«,  INC. 

GRADING,  AGG.  SURF.,  PLANTNIX  BIT.  SURF.,  SEAL  6 COVER 

% 7,848,335  % 6,558,664  $ 2,494,656 


06/29/94  F.P.M.  EIDE,  LEON 
07/13/94  PHONE  NO  :365-2877 
02/06/95*** 


85X 


92X 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 
09/19/94  PHONE  NO  :787-5701 
11/10/96***  38X  37X 


***  ESTIMATED  COMPLETION  DATE 


DATE;06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
»«  GLENDIVE  DISTRICT  w 


PRIME  CONTRACTOF 

ORIGINAL' 


PAGE  NO: 


rowt;dept:  tield  projeci  manager 

PERCENT' 


I CONT. 


— ARARP  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


BR  9053(15) 

MILK  RIVER  N.H.  OF  HINSDALE  - 


STPE  1-10(35)590 
UOLF  POINT  STORM  DRAIN 


0.396 


0.0^6 


BR  9043(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI 


O.OIB 


STPNHSTPSIM  8(149) 

DISTRICT  4 EPOXY  PAVEMENT  MARK 

880.600 


SMP  1199(94) 

CRUSH  6 STOCKPILE 


SMP  1799(94) 

CRUSH  6 STOCKPILE 


0.000 


0.000 


SMP  5399(94) 

CRUSH  & STOCKPILE  - GLENDIVE  D 


0.000 


COP  CONSTRUCTION  CO. 

804  FT.  PS  CONC.  BEAM  BRIDGEi  APPROACHES 

» 959,686  $ 777,777  t 17,807 


STORM  DRAIN,  LANDSCAPING 


STPU  5008(8) 

EAST  BARRY  STREET-GLENDIVE 
M 5001(3) 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 
M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 
STPP  5008(9) 

TOHNE  ST.  8 MEADE  AVENUE-GLEND 
CONTRACT  TOTAL  0.000 


L.  SCANLAN  CONTRACTOR 
90,015  $ 77,986  $ 

CENTURY  COMPANIES,  JV 


64,865 


PL.  MIX  BIT.  SURF.  OVERLAY 

PL.  MIX  BIT.  SURF.  OVERLAY,SEAL  t,  COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,SEAL  6 COVER 

PL.  MIX  BIT.  SURF.  OVERLAY, SIGNALS  t.  LIGHTING 

% 1,791,488  % 599,381  $ 384,801 


PIPE  6 APPROACHES 


L.  SCANLAN  CONTRACTOR 
189,459  $ 144,080  % 44,995 


ACCENT  STRIPE  INC 

DISTRICT  4 - EPnXY  PA'.'EflCiTfiHRMNb'S 

$ 1,044,808  $ 846,104  $ 8,448 


CRUSH  AND  STOCKPILE 


CRUSH  AND  STOCKPILE 


CRUSH  AND  STOCKPILE 


FISHER  SAND  AND  GRAVEL  CO. 
447,750  $ 488,700  % 861,510 

FISHER  SAND  AND  GRAVEL  CO. 
456,185  % 518,875  $ 0 

CENTURY  COMPANIES,  JV 
390,000  % 373,750  $ 37,691 


09/01/94  F.P.M.  GREUFE,  LARRY 
05/03/95  PHONE  NO  :653-1050 
09/15/95*«  EX 


84X 


09/01/94  F.P.M.  GREUFE,  LARRY 
10/86/94  PHONE  NO  :653-1050 
01/86/95if«  83X  95X 


09/01/94  F.P.M.  LAUCKNER,  JAMES 
03/17/95  PHONE  NO  :365-8877 
04/03/95»M 


54X  60X 


09/01/94  F.P.M.  GREUFE,  LARRY 
11/14/94  PHONE  NO  :653-1050 
11/84/94W  31X  70X 


09/01/94  F.P.M.  FRETTE,  KURT 
05/17/95  PHONE  NO  :838-1093 
08/80/95***  IX  83X 


10/03/94  F.P.M.  EIDE,  LEON 
03/08/95  PHONE  NO  : 365-8877 
09/01/95***  61X  09/01/95 


10/03/94  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :838-1093 

09/01/95***  OX  09/01/95 


10/03/94  F.P.M.  PISK,  RANDAL 
11/07/94  PHONE  NO  :888-9478 
09/01/95***  lOX  09/01/95 


TIME 


***  ESTIMATED  COMPLETION  DATE 


DATE;06/08/95 


MOffTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 
6LENDIVE  DISTRICT  w 


PRIME  CONTRHCTDir 

ORIGINAL' 


PAGE  NO;  15 


WJNr.DEPT.'  FIELD  PRIWECI  MANAGER 

PERCENT 


~ AUARD  D?TTF 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


X C(WT. 

USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


IM 

DAWSON  COUNTY  LINE  - EAST 


18.787 


STPP-NH-STPE  0002(38) 

PLASTIC  STRIPING  REHAB. -DIST. 


STPS  242-1(10)0  F 
MALTA  - NORTH 


7.420 


6.977 


RTF  27-2(11)14 

13.5  MILES  NORTH  OF  EKALAKA  - 
RTF  42-2(3)20 

20  MILES  NORTH  OF  ROWING  WRL 
CONTRACT  TOTAL  27.300 


SMP  1399(94) 

CRUSH  t,  STOCKPILE  - GLENDIVE  D 


SMP  3899(94) 

CRUSH  & STOCKPILE  - GLENDIVE  D 


0.000 


STPP-NH  2(136) 

WOLF  POINT  AREA  - CULVERTS 


0.693 


RTS  251-1(1)0 
SPROLE  - NORTH 
RTS  243-1(1)15 
SACO  - NORTHWEST 
RTS  251-2(4)38 

14  HI. SOUTH  OF  FLAXVILLE  - NO. 
RTS  344-1(6)0 
BROCKTON  - NORTH 


»«  ESTIMATED  COMPLETION  DATE 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER  AND  MMS  STOCKPILE 

$ 4,744,998  $ 3,983,405  $ 715,659 


CENTURY  COMPANIES,  JV 

PMS  OVERLAY,  SEAL  L COVER 

$ 2,250,495  $ 2,058,502  % 494,472 


WICKENS  CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  & COVER  AND  BRIDGE 

% 4,573,521  $ 3,980,256  $ 1,387,355 


PMS  OVERLAY,  SEAL  & COVER 


PRINCE,  INC. 


PMS  OVERLAY,  SEAL  & COVER 

$ 1,815,481  $ 1,849,330  % 


18,493 


0.000 


CRUSH  I STOCKPILE 

CRUSH  t STOCKPILE 

CULVERT  REPAIR 

PMS  OVERLAY  AND  SEAL  I COVER 
PMS  OVERLAY  AND  SEAL  & COVER 
PMS  OVERLAY  AND  SEAL  t COVER 
PMS  OVERLAY  AND  SEAL  I COVER 


PRINCE,  INC. 

292,250  $ 297,010  $ 

PRINCE,  INC. 

348,750  $ 347,155  $ 

PEC  INC 

470,980  $ 498,688  % 

RIVERSIDE  CONTRACTING 


189,790 


199,402 


10/14/94  F.P.H.  EIDE,  LEON 
03/20/95  PHONE  NO  !365-2877 
12/04/96***  18X 


11/17/94 
03/14/95 
09/01/95*** 


F.P.H.  FRETTE,  KURT 
PHONE  NO  ;232-1093 
24X 


13X 


09/01/95 


11/17/94  F.P.H.  PISK,  RANDAL 
03/20/95  PHONE  NO  :228-9478 
04/21/97***  35X 


23X 


12/15/94  F.P.H.  SWANSON,  ROBERT  E. 
04/27/95  PHONE  NO  !232-1093 
11/25/95*** 


IX 


30X 


12/15/94  F.P.H.  MARTIN,  DOUGLAS 

/ / PHONE  NO  :784-2569 

09/01/95***  OX  09/01/95 


12/15/94  F.P.H.  SWANSON,  ROBERT  E. 
04/03/95  PHONE  NO  :232-1093 
09/01/95***  55X  09/09/95 


02/01/95  F.P.H.  PISK,  RANDAL 
03/20/95  PHONE  NO  :228-9478 
12/14/95***  40X  47X 


02/01/95  F.P.H.  SWANSON,  ROBERT  E. 
03/30/95  PHONE  NO  :232-1093 
03/03/95*** 


TIME 


Ik 


F 


'IT 


DATE;06/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 
*»f  GLENDIVE  DISTRICT  w 
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— PRIME  TDRTRfiCTDir 

HDNT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

xim; 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMAF 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  511-1(1)0 

FLAXVILLE  NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

CONTRACT  TOTAL 

9<f.000 

$ 4,148,981 

$ 3,799,526 

♦ 497,247 

13X 

23X 

NH  62-1(8)0 

FRANZ  CONSTRUCTION 

03/09/95 

F.P.H.  ARTHUR,  RONALD  T. 

CULBERTSON  AREA 

GRADE,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO  1787-5701 

0.842 

$ 404,132 

% 269,969 

$ 2,700 

ll/27/95*H  IX 

OX 

IM  2(157) 

PAVEFCH  ASPHALT  ENG.  INC. 

04/07/95 

F.P.M.  MARTIN,  DOUGLAS 

GLENDIVE  DISTRICT  CRACK  SEALIN 

CRACK  SEALING 

/ / 

PHONE  NO  1784-2569 

51.900 

% 332,185 

$ 344,076 

$ 0 

04/03/96*«  OX 

11/15/95 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.H.  EIDE,  LEON 

aENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  1 COVER 

/ / 

PHONE  NO  :365-2877 

9.233 

% 2,572,642 

% 2,485,218 

$ 0 

06/02/95*«  OX 

OX 

STPP  25-1(21)36 

WICKENs' CONSTRUCTION,  INC. 

06/05/95 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT-SOUTH 

GRADE,  AGGREGAF  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

/ / 

PHONE  NO  !653-I050 

9.821 

$ 6,527,624 

$ 5,824,462 

% 0 

08/19/97***  OX 

OX 

RF  27-2(12)36 

PRINCE,  INC. 

06/05/95 

F.P.H.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  \ COVER 

/ / 

PHONE  NO  ;232-1093 

RTF  31-1(10)3<» 

02/01 /96»*t 

OPHEIM  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

RF  '»2-2(4)37 

37  MI.  NORTH  OF  FLOWING  WELLS 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  & COVER 

CONTRACT  TOTAL 

40.400 

$ 2,336,755 

% 2,382,150 

i 0 

OX 

OX 

GLENDIVE  DiStRitT  lOfALS 

i 69,744,245 

“i  59,821,777 

i 25,742,988 

435 

TIME 


■<$ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/95 


DATE:06/08/95 

♦*»  BILLINGS  DISTRICT  »•§ 

PAGE  NO:  17 

PRIME  CONTRACTOR 

mont.depT.  field  project  IttNAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

(WI6INAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  Date  percent  x cont. 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

IM-STPU  90-8(l23)AAA  F 

H.  BILLINGS  INTERCHANGE 

0.400 

EMPIRE  SAND  AND  GRAVa  CO., INC 

6,  6S,  PMS,  & STR'S. 

$ 7,320,892  % 6,327,862  $ 6,681,628 

06/03/93  F.P.M.  SLOE,  DAVID  A. 

07/28/93  PHONE  NO  i248-3827 

06/30/95*#*  98X 

96X 

PLH-STPP  28-21 18)« 
BEARTOOTH  PASS  - N. 

15.021 

RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S 6 C,  GABIONRETAINING  WALLS,  6 VISTA  POINT 

$ 7,875,954  $ 6,767,677  $ 6,571,071 

08/25/93  F.P.M.  NEVILLE,  GARY 
09/23/93  PHONE  NO  !256-1720 
04/20/95***  97X 

09/01/95 

NH  I'l-'idDlEO 

RYEGATE  - U. 

5.459 

SLEHEN  CONSTRUCTION  CO. 

WIDENING,  PMS  OVERLAY,  SEAL  tCOVER 

$ 1,845,739  % 2,169,326  $ 2,252,786 

12/16/93  F.P.M.  GRESS,  STAN 
03/07/94  PHONE  NO  :568-2234 
10/10/95***  98X 

92X 

RTS  300-1(6)0 

RYEGATE  - SOUTH 

RTS  310-2(2)33 

MUSSELSHELL  - SOUTH 

CONTRACT  TOTAL 

12.900 

MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELIN8,SEAL  6 COVER 

PLANT  MIX  BIT  OVERLAY,SEAL  6 COVER 

$ 575,152  % 599,799  $ 414,063 

03/03/94  F.P.M.  GRESS,  STAN 
08/23/94  PHONE  NO  ;568-2234 
04/29/95*** 

69X 

96X 

RTS  416-1(7)0 

BILLINGS  - SOUTH 

RTS  298-116)8 

MaEOD  - N.  E. 

CONTRACT  TOTAL 

17.600 

H.L.  OSTERMILLER  CONST.,  INC. 

PLANT  MIX  BIT  LEVELIN8,SEAL  6 COVER 

SLANT  MIX  BIT  OVERLAY,SEAL  6 COVER 

$ 862,590  » 666,084  $ 529,977 

03/10/94  F.P.M.  BERGEN,  PERRY 
07/07/94  PHONE  NO  !932-4B72 
02/12/95*** 

BOX 

91X 

NH  63-6(4)29  F 

EDDIES  CORNER  - SOUTH 

10.358 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  6 COVER 

% 8,537,068  $ 7,644,405  % 7,487,733 

05/12/94  F.P.M.  TILZEY,  RONALD 
05/24/94  PHONE  NO  !538-8731 
10/23/96***  98X 

51X 

STPS  300-1(3)6 

BIG  COULEE  ROAD 

3.155 

^ EMPIRE  SAND  AND  GRAVEL  CO., INC 

GRADING,  AGGREGATE  SURFACING 

$ 1,463,387  1 1,323,143  $ 1,208,376 

06/29/94  F.P.M.  GRESS,  STAN 
11/07/94  PHONE  NO  !568-2234 
05/29/96***  91X 

19X 

STPU  1024(3) 

STATE  AVENUE-BILLINGS 

1.710 

MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER,HATER,  LIGHTING  6 SIGNALS 

1 7,111,335  f 4,983,134  $ 2,381,241 

06/29/94  F.P.M.  KEGLEY,  MEL 
07/26/94  PHONE  NO  ;252-9831 
07/25/96***  4BX 

59X 

ESTIMATED  COMPLETION  DATE 


TIME 


DATEi0&/08/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINS  05/31/95 
*>t  BILLINGS  DISTRICT  w 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


■ PRIME' CONFRACnr 

ortstm: — 

ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


PAGE  NO:  18 

BUNI.DEPl.  HELD  PRUJEUI  MANAGER" 


■MRITME PERCENT TCHRTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED USED 


STPP  'fS-KiaiO 
LEHISTOWN  - NORTH 


SPHS  1080(11) 

BILLINGS-LAURa  RD  I MOORE  LN 


8.698 


0.867 


STPSNHSTPPI  8 (1^:1) 

DISTRICT  5-EXPERIMENTAL  EPOXY 


RTS  E'f'i-Sd)? 

7 MILES  NE  OF  U.S.  87  JUNCTION 


RTS  ^»80-l(8)0 
ABSAROKEE  - WEST 


CENTURY  COMPANIES,  JV 

PMS  OVERLAY,  SEAL  & COVER 

% 737,336  $ 530,170  % 370,073 


SIGNAL  WARNING  SYSTEM 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
% 198,798  $ 881,305  % 138,597 


75.600 


MARK  RITE  LINES  OF  MONT., INC 

EXPERIMENTAL  EPOXY  MARKINGS 

$ 531,904  ( 361,046  $ 150,881 


10.800 


6.943 


PMS  OVERLAY,  SEAL  I COVER 

$ 


PMS  OVERLAY,  SEAL  t,  COVER 

% 


RIVERSIDE  CONTRACTING 
555,654  % 608,487  $ 397,378 

EMPIRE  SAND  AND  GRAVEL  CO., INC 
489,018  $ 386,368  % 331,654 


06/89/94  F.P.H.  TILZEY,  RONALD 
09/18/94  PHONE  NO  :538-8731 
06/30/95«»  70X 


84X 


TIME 


06/89/94  F.P.M.  KEGLEY,  MEL 

10/11/94  PHONE  NO  i858-9831 

07/83/95*f»  63X  47X 


06/89/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  :858-7389 

10/15/94«»  48X  10/15/94 


06/89/94  F.P.M.  SACKS,  RAY 
08/03/94  PHONE  NO  .*538-8731 
04/80/95*H  66X  47X 


06/89/94  F.P.M.  BERGEN,  PERRY 
09/13/94  PHONE  NO  i938-4878 
08/09/95*»  B6X  76X 


BR  9014(13) 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 
BR  9014(18) 

ROSS  FORK  CR.  - N.W.  OF  MOORE 
CONTRACT  TOTAL  0.500 


BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 


NH  53-1(17)88  F 
BROADVIEW  - SOUTH 


BR  9008(18) 

LITTLE  BIGHORN  RIVER 


0.174 


6.839 


0.406 


*«  ESTIMATED  COMPLETION  DATE 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 514,706  % 463,813  $ 348,568 

COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

% 419,708  $ 347,310  $ 380,933 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 

$ 5,836,315  $ 5,087,800  % 1,390,814 


EDWARD  T.  COPPS  CONST. 

CONC.  BEAM  BRIDGE  t.  APPROACHES 

% 456,757  $ 458,847  $ 4,589 


08/03/94  F.P.H.  SACKS,  RAY 
08/84/94  PHOt€  NO  :538-8731 
08/89/95«f 

75X 


11/17/94  F.P.M.  NEVILLE,  GARY 
18/81/94  PHONE  NO  t856-1780 
18/89/96*«  87X 


50X 


08/03/94  F.P.M.  SACKS,  RAY 
10/05/94  PHONE  NO  :538-8731 
09/08/95*«  98X  77X 


lOX 


11/17/94  F.P.H.  STUDEBAKER,  RAYMOND 

06/05/95  PHONE  NO  :858-7389 

09/15/95»M  IX  09/15/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 


DATE:06/08/95 

«♦  BILLINGS  DISTRICT  »« 

PAGE  NO;  19 

“ PRIME  CUNTRACIUH 

MUNT.DEPT.  field  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE  PEIOT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

X CONT. 

USED 

SMP  299(9'») 

CRUSH  t STOCKPILE  - BILLINGS 

0.000 

CRUSH  AND  STOCKPILE 

KONITZ  CONTRACTING,  INC. 

$ 541,520  J 535,000  S 435,232 

11/17/94  F.P.M.  NaSON,  ROD 
12/24/94  PHONE  NO  :252-9735 
09/01/95W  81X 

09/01/95 

SMP  599(94) 

CRUSH  & STOCKPILE  - BILLINGS  D 

0.000 

CRUSH  AND  STOCKPILE 

CENTURY  COMPANIES,  JV 

$ 514,800  $ 457,500  $ 308,229 

11/17/94  F.P.M.  BERGEN,  PERRY 
03/14/95  PHONE  NO  !932-4872 
09/01/95W  m 

09/01/95 

RTF  61-4(13)99 

RIVERSIDE  CONTRACTING 

12/15/94 

F.P.M.  SACKS,  RAY 

D Y JUNCTION  N 1 S 

PMS  OVERLAY,  SEAL  & COVER 

03/09/95 

PHONE  NO  ;538-8731 

5.200 

% 349,003  $ 372,185  $ 76,134 

11/30/95*** 

20X 

33X 

NH  16-1(35)23  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/01/95 

F.P.M.  SLOE,  DAVID  A. 

YELLOWSTONE  COUNTY  LINE  N t S 

GR.,  AGG.  SURF.,  PMS,  SEAL  ICOVER  AND  THREE  BRIDGES 

04/11/95 

PHONE  NO  ;248-3827 

6.365 

% 6,628,952  $ 7,257,661  $ 1,257,702 

05/07/97**# 

17X 

14X 

STPP  78-2(14)46 

JTL  GROUP,  INC.-BILLINGS 

02/01/95 

F.P.M.  BERGEN,  PERRY 

PRAnEN/PIKE/9TH  - COLUMBUS 

WIDENING,  DRAINAGE,  MILLIN6,PMS  OVERLAY  AND  SEAL  & COVER 

05/18/95 

PHONE  NO  ;932-4872 

1.598 

% 752,363  % 768,119  $ 41,698 

02/04/96*** 

5X 

lOX 

RTS  238-2(2)67 

CENTURY  COMPANIES,  JV 

02/01/95 

F.P.M.  SACKS,  RAY 

RYEGATE-NORTH 

LEVELING,  SEAL  6 COVER 

03/24/95 

PHONE  NO  :538-8731 

RTS  297-1(5)0 

SHAWMUT-NORTH 

PMS,  OVERLAY  AND  SEAL  t COVER 

09/08/95*** 

CONTRACT  TOTAL 

13.900 

$ 576,852  $ 587,371  $ 217,389 

37X 

35X 

IM-STPP  2(137) 

DONNES  INC 

05/04/95 

F.P.M.  SLOE,  DAVID  A. 

HYSHAM  AREA 

PIPE  REHABILITATION  ANDEROSION  CONTROL 

/ / 

PHONE  NO  :248-3827 

1.200 

$ 107,593  $ 72,829  $ 0 

01/05/96*** 

OX 

OX 

IM  90-9(82)493 

RIVERSIDE  CONTRACTING 

05/04/95 

F.P.M.  BERGEN,  PERRY 

HARDIN  - SOUTH 

SEAL  & COVER 

/ / 

PHONE  NO  ;932-487E 

IH  90-9(83)532 

LODGE  GRASS  - SOUTH 

SEAL  t.  COVER 

01/17/96*** 

RTS  384-1(10)0 
HARDIN-NORTHEAST 

PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  6 COVER 

CONTRACT  TOTAL 

53.151 

% 2,236,704  $ 2,636,725  % 0 

OX 

OX 

»*  ESTIMATED  COMPLETION  DATE 


9) 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE!06/08/95 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/95 
***  BILLINGS  DISTRICT 

PAGE  NO:  20 

PRIME  CONTRACTOR 

HONT.DEPt.  FlflJJ  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE  n^WS»T 

X CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  MORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

RTF  57-<K7)130 

MARVIN  A.  REHBEIN 

06/05/95  F.P.M.  SACKS,  RAY 

UINNEH  - OM 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

/ / PHONE  NO  :538-8731 

6.700 

% 466,913  $ 539,035  $ 

0 

01/24/96M*  OX 

OX 

RTF  A8-l(13)5 

PRINCE,  INC. 

06/05/95  F.P.M.  GRESS,  STAN 

HARDIN  - NORTH 

BUMT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  6 COVER 

/ / PHONE  NO  :568-2234 

RTS  311-E(6)11 

01/05/96W 

MEST  OF  HYSHAM 

PUV4T  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  6 COVER 

RTS  313-1(9)0 

HARDIN  - SOUTH 

PLMIT  MIX  BITUMINOUS  SURFACING  OVERLAY 

CONTRACT  TOTAL 

12.875 

$ 640,760  $ 703,389  $ 

0 

OX 

OX 

BILLINGS  DISTRICT  TOTALS 

r^nwrjET 

■f  52, '8697124 

* 33,316,140 

525! 

totals  fur  AlL  PRoJECiS: 

*307,456.716 

$267,153,602 

*140,524,640 

52X 

f) 


DATE107/ ^ siay3sn=7^  ojf^ 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

NSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 


MISSOULA  DISTRICT 

fW'TUMBUTDR 

DRWNfiC AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


f / 


PAGE  NO:  1 

'MONT. DEPT.  FirjI'FWJJECI  MANAGER 

PERCENT i^'CONT. 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


BR-STPP  5S-E( 11)^9 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 

1.069 


G,  GS,  PMS,  SiC,  & STR. 

$ 


MORGEN  AND  OSWOOD  CONSTRUCTION 
6,926,932  $ 5,695,201  $ 5,555.5A2 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 

07/23/93  PHONE  NO  : 755-8557 

09/15/95*#*  98'/.  90'/. 


NH  24-1(34)27  F 
CLEARWATER  JCT.  - WEST 


4.978 


JIM  GILMAN  EXCAVATING  INC. 

GR.GS,PMS.  S&.C, WIDEN  t BRIDGE 

i 4,679,870  $ 3,656,129  $ 3,894,493 


11/16/93  F.P.M.  SULLIVAN,  SHEILA 

03/07/94  PHONE  NO  :523-5862 

09/17/96***  98'/.  97'/. 


STPRR-STPS  487-1(6)0 
B.N.  OVERPASS  - WHITEFISH 


0.191 


D.H.  BLATTNER  L SONS 

WP  GIRDER  BRIDGE  i APPROACHES 

$ 4,186,807  i 3,838.094  $ 3,499,165 


11/16/93  F.P.M.  KALBERG,  J.  GARY 

01/19/94  PHONE  NO  ;862-1229 

09/15/95***  91'/.  93'/. 


NH  5-4(14)173  F 
EUREKA-SOUTH 


3 . 804 


SCHELLINGER  CONST  CO., INC.  PEND 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING  06/19/95 

$ 3,509,366  $ 3,051,218  $ 3,630,943 


03/03/94  F.P.M.  CHRISINGER, KENNETH  L 

04/15/94  PHONE  NO  ;755-8566 

02/17/94***  98'/.  77'/. 


STPP  1-2(42)125 
KALISPELL  N.E. 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
4.571  $ 3,595,614  $ 3,278,328  $ 2,972,075 


04/07/94  F.P.M.  ROBERTS,  JAMES 

05/09/94  PHONE  NO  :752-0531 

12/06/95***  91'/.  106'/. 


STPS  260-1(3)0 
LIBBY  - NORTHWEST 
STPS  567-1(1)0 
BOBTAIL  JCT.  - SOUTH 
RTS  482-1(3)0 

3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL 


SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  E,COVER 


13.370 


CRACK  SEALING,  SEAL  I COVER 

$ 2,727,395  $ 2,728,204  $ 2,669,004 


04/07/94  F.P.M.  ROEDEL,  DONALD 
05/03/94  PHONE  NO  :755-8559 
12/09/95*** 


96'/. 


92'/. 


IM  90-3(74)135 
BEARMOUTH  - DRUMMOND 


15.189 


PMS  OVERLAY,  SEAL  i COVER 
$ 


RIVERSIDE  CONTRACTING 
6,288,097  $ 5,615,356  $ 


5,420,960 


06/29/94  F.P.M.  JOHNSON,  ROBERT  L. 

07/18/94  PHONE  NO  :523-5864 

08/22/96***  97'/.  80'/. 


NH  7-2(22)90 
BITTERROOT  RIV.  BRIDGE 


FRONTIER-WEST,  INC. 

BRIDGE  DECK  REHABILITATION  !.WIDENING 

0.065  $ 664,557  $ 712,928  $ 857,469 


06/29/94  F.P.M.  MAART,  WILLIAM  C. 

07/25/94  PHONE  NO  : 523-5856 

06/20/95  100'/.  81'/. 


***  ESTIMATED  COMPLETION  DATE 


STATE  DOCUMENTS  COLLECTION 

JUL  2 0 i995 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59S20 


3i^!'7«3  WP  f' 
vf*  TJl^P  Toul^SHli 


I) 


raNTflNA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  06/30/95 

DATE:07/18/95  ***  MISSOULA  DISTRICT  *»*  PAGE  NO:  E 

FRIHE  CONTRRCTOR MONT. DEPT.  FIELD  PROJECT  MANAGER 

DRTOTNAC AWARD  DATE PERCENT 7.'CDWT. 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPHS  5E-a(18)E8 

A-1  PAVING,  INC. 

06/S9/94 

F.P.M.  MITCHELL,  JAMES  D. 

3 MI.  SOUTH  OF  BIGFORK 

SHOULDER  WIDENING, 

SEAL  ANDCOVER 

03/14/95 

PHONE  NO  : 755-8557 

STPHS  5E-E(19)E9 

09/15/95**# 

E MI.  SOUTH  OF  BIGFORK 

SURFACE  LEVELING,  SEAL  i COVER  CHEVRONS 

CONTRACT  TOTAL  0.815 

$1  146, 9E8  $ 150,005 

$ 

111,711 

74'/. 

63'/. 

STPHS  S(86) 

A-1  PAVING,  INC. 

06/S9/94 

F.P.M.  MCKINNEY,  JOHN 

DIST.  1-TURNBAYS 

TURN  BAYS 

1 

08/30/94 

PHONE  NO  :5E3-5863 

0.945 

$ 514,640  $ 479,309 

$ 

456,439 

06/19/95 

100'/. 

96'/. 

STPP  83-1(15)31 

JIM  GILMAN  EXCAVATING  INC. 

08/03/94 

F.P.M.  SULLIVAN,  SHEILA 

CONDON  N.^  S. 

WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL  E,  COVER 

09/07/94 

PHONE  NO  :5E3-586E 

16.E53 

$ 4,819,610  $ 4,841,57E 

$ 1 

,51E,3E7 

0E/E5/97**# 

31'/. 

67'/. 

IM  90-l(lE0)3 

JTL  GROUP,  INC. -MISSOULA 

09/01/94 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS 

CHAIN  UP  AREAS 

09/E3/94 

PHONE  NO  :5E3-5864 

IM  S(48) 

DISTRICT  l-INTERSTATE  SIGNING 

INTERSTATE  SIGNING, 

CONCRETEBARRIER  RAIL 

07/01 /95#*» 

CONTRACT  TOTAL  0.738 

$ 1,441,697  $ 646,465 

$ 

56E,863 

87'/.  07/01/95 

NH  1-3{E9)E00 

J 1.  S CONSTRUCTION 

09/01/94 

F.P.M.  KALBERG,  J.  GARY 

SUMMIT  CREEK 

PIPE  i SLOPE  FLATTENING 

10/18/94 

PHONE  NO  :86E-1EE9 

0.1S3 

$ 91,441  $ 97,60E 

$ 

103,649 

09/E6/96*#* 

98'/. 

100'/. 

STPS  354-1(4)1 

RIVERSIDE  CONTRACTING 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

POLSQN  - SOUTH  (NORTH  SECTION) 

GRADING,  AGG.  SURF. 

, PL  MIXBIT.  SURF.,  SEAL  i COVER  AMD 

09/E0/94 

PHONE  NO  :5E3-5863 

3.E67 

$ 1,700,775  $ 1,7E4,517 

$ 1 

,816,390 

09/EE/96*** 

98'/. 

51'/. 

IMSTPSSTPP  E(147) 

HIGHWAY  SPECIALTIES 

INC 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

DISTRICT  E EPOXY  PAVEMENT  MARK 

DISTRICT  E - EPOXY 

PAVEMENTMARKINGS 

04/10/95 

PHONE  NO  :5E3-5863 

IMSTPSNHSTP  E(146) 

0a/EE/95*»* 

DISTRICT  1 EPOXY  PAVEMENT  MARK 

DISTRICT  1 - EPOXY  PAVEMENTMARKINGS 

CONTRACT  TOTAL  E39.400 

i 997,179  $ 997,179 

$ 

574, 3E1 

58'/. 

56'/. 

NH  1-E(71)180 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 

BRIDGE  DECK  REHABILITATION 

04/11/95 

PHONE  NO  :86E-IEE9 

0.E14 

i 753,377  $ 64E,833 

$ 

94,S00 

09/S5/95*** 

15'/. 

35'/. 

TIME 


**♦  ESTIMATED  COMPLETION  DATE 


f 


) 


DATE:07/18/95 


— ORTFINSL  fiRBRirWE  PERCERT HW: 

PROJECT  NUHBER  LENBTH  TYPE  OF  WORK  ENBINEER  CONTRACT  CONTRACTOR  HODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPP  1”S{70)1SE 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

STILLWATER  RIVER  BRIDGE 

BRIDGE  DECK  REHABILITATION 

05/16/95 

PHONE  NO  : 862-1229 

0.034 

$ 

551,658  $ 586,075  $ 

36,339 

07/B8/95*#* 

6*/.  29*/. 

IM  90-?(8^)96  F 

WASHINGTON  CONSTRUCTION 

11/17/94 

F.P.M.  JOHNSON,  ROBERT  L. 

DESMET  INTERCHANGE 

INTERCHANGE  IMPROVEMENTS 

?,STRUCTURE  REHAB. 

02/21/95 

PHONE  NO  : 523-5864 

2.605 

$ 

3,986,092  $ 3,399,048  $ 

1,958,368 

09/18/96*»» 

58*/.  23’/. 

STPP  5S-S{E1)31 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

MT  35  ^ GRAND  AVE-BI6FQRK 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT. SURF.,  SEAL  1 COVER,  LIGHTING 

03/13/95 

PHONE  NO  : 755-8557 

0.277 

$ 

376,656  $ 389,083  $ 

232,859 

09/21/95#** 

60'/.  22*/. 

STPS  S63"1(11)A 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT. SURF.  AND  SEAL  t COVER 

03/20/95 

PHONE  NO  : 523-5864 

RTS  £63-1(13)11 

03/02/96*** 

MULLAN  ROAD-FRENCHTOWN 

PL.  MIX  BIT.  OVERLAY, 

SEAL  J.COVER 

CONTRACT  TOTAL 

5.513 

$ 

1,847,991  $ 1,458,504  $ 

1,108,712 

76*/.  56*/. 

SMP  1599(94) 

SCHELL  I NGER  CONST  CO., 

INC. 

11/17/94 

F.P.M.  CHRISINGER, KENNETH  L 

CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

12/07/94 

PHONE  NO  -.755-8566 

0.000 

$ 

401,719  $ 320,669  $ 

311,432 

06/28/95 

100*/.  09/01/95 

SMF  SC99(94) 

HERB  RICHARDS  CONSTRUCTION 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

02/16/95 

PHONE  NO  : 523-5362 

0.000 

$ 

340,410  $ 287,471  $ 

164,142 

09/01/95*** 

57*/.  09/01/95 

SMP  3299(94) 

JTL  GROUP,  INC. -MISSOULA 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

04/03/95 

PHONE  NO  : 523-5862 

0.000 

$ 

245,025  $ 234,250  $ 

244,866 

09/01/95*** 

987.  09/01/95 

SMP  4599(94) 

TREASURE  STATE  CONSTRUCTION 

11/17/94 

F.P.M.  CHRISINGER, KENNETH  L 

CRUSH  1 STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

12/12/94 

PHONE  NO  : 755-8566 

0.000 

$ 

616,891  $ 499,730  $ 

617,532 

06/15/95 

100*/,  09/01/95 

IM  2(166) 

OMO  CONSTRUCTION  INC 

12/15/94 

F.P.M.  MCKINNEY,  JOHN 

INTERSTATE  SI6NING, MISSOULA  DI 

INTERSTATE  SIGN  UPGRADE 

02/20/95 

PHONE  NO  : 523-5863 

0.000 

$ 

8,630,168  $ 1,811,361  $ 

877,989 

11/01/95*** 

48*/.  11/01/95 

) 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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— TOP.E  CONTRACTOR  ‘ 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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DATE:07/18/95  ***  MISSOULA  DISTRICT  **♦  PAGE  NO:  A 

PRIf€  COfJTHfiCTOR  HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL AWARD  DATE PERCENT TCDNTT" 
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PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


RTS  eil-KElO 

MARVIN  A.  REHBEIN 

18/15/94 

F.P.M.  MCKINNEY,  JOHN 

RONAN  WEST 

PMS  OVERLAY,  SEAL  1 COVER 

03/88/95 

PHONE  NO  : 583-5863 

RTS  35S-1(4)0 

06/81/95 

LAKE  MARY  RONAN  ROAD 

PMS  OVERLAY,  SEAL  1 COVER 

RTS  35^-1 (6)0 

MAIN  STREET  - POLSQN 

PMS  OVERLAY,  SEAL  1 COVER 

RTF  5-E(69)47 

RONAN-POLSON-NORTH 

PMS  OVERLAY,  SEAL  1 COVER 

RTF  5E-1{1E)0 

POLSON  EAST 

PMS  OVERLAY,  SEAL  & COVER 

CONTRACT  TOTAL 

38.100 

$ 

898,578  $ 878,969  $ 

834,804 

lOOy,  80'/. 

RTS  4E^-1(3)0 

A-1  PAVING,  INC. 

18/15/94 

F.P.M.  CHRISINGER, KENNETH  L 

FARM  TO  MARKET  ROAD 

SEAL  1 COVER 

04/06/95 

PHONE  NO  ; 755-8566 

RTS  503-1(7)0 

09/15/95**# 

FQY'S  LAKE  ROAD 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

18.800 

$ 

888,341  $ 889,884  $ 

48,819 

18'/,  18'/, 

STPHS  5-1(17)0 

ALPINE  CONSTRUCTION,  INC. 

03/09/95 

F.P.M.  JONES,  DEAN 

DESMET  - POLSON 

SIGNING  AND  DELINEATION 

03/88/95 

PHONE  NO  : 583-5863 

58.  WO 

$ 

451,384  $ 383,987  $ 

160,888 

09/01/95*** 

49'/,  09/01/95 

RTS  E03-l(3)5 

JENSEN  PAVING 

03/09/95 

F.P.M.  JOHNSON,  ROBERT  L. 

FLORENCE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGQVERLAY  AND  SEAL  1 COVER 

06/05/95 

PHONE  NO  : 583-5864 

RTF  7-1(67)75 

09/15/95*** 

FLORENCE-LOLG 

SEAL  AND  COVER 

RTS  E69-1(17)1E 

STEVENSVILLE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGQVERLAY  AND  SEAL  i COVER 

CONTRACT  TOTAL 

El. 100 

$ 

941,768  $ 865,998  f 

110,443 

13'/.  40'/. 

STPHS  l-E(6it)llE 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  CHRISINGER, KENNETH  L 

WEST  OF  KALISPELL 

GRADING,  AGGREGATE  SURFACING, PL ANT  MIX  BITUMINOUS  SURFACING 

06/16/95 

PHONE  NO  ; 755-8566 

STPHS  E(90) 

04/88/95*** 

E-LOC.-DIST. 1-INTER.  IMPROV. 

INTERSECTION  IMPROVEMENTS 

STPHS  1-E(75)113 

WEST  OF  KALISPELL 

SLOPE  FLATTENING,  MILL  ANDFILL 

STPHS  E(88) 

DISTRICT  1-GUARDRAIL-SECONDARY 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

CONTRACT  TOTAL 

E.380 

$ 

548,773  $ 587,756  $ 

94,568 

16'/.  87'/. 

*»♦  ESTIMATED  COMPLETION  DATE 
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NH  5-2(71)57 

PQLSON  READY  MIX  CONCRETE 

04/07/95 

F.P.M.  MAART,  WILLIAM  C. 

SOUTH  OF  PQLSON 

BRIDGE  WIDENING, 

GRADING, PLANT  MIX  BITUMINOUS  SURFACING 

05/08/95 

PHONE  NO  .-523-5856 

0.678 

$ 

639,559  $ 701,614  $ 

104,508 

03/20/96#** 

15'/.  55'/, 

NH  1-1(53)32 

MONTANA  LINES,  INC 

05/04/95 

F.P.M.  ROEDEL,  DONALD 

LIBBY  PEDESTRIAN  CROSSING 

SIGNAL,  SIGNING  1 FAVEMENTMARKINGS 

05/23/95 

PHONE  NO  : 755-8559 

0.200 

$ 

81,150  $ 94,396  $ 

19,411 

10/15/95*** 

21'/.  40'/. 

STPP  52-2(20)40 

SCHELL I NGER  CONST  CO., I 

NC. 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GRADING,  AGGREGATE  SURFACING,  PL  ANT  MIX.  BIT.  SURFACING, 

05/22/95 

PHONE  NO  -.755-8557 

7.856 

$ 

7,652,203  $ 6,311,903  $ 

1,130,406 

07/31/97*** 

18'/.  4'/, 

STPE  269-1(14)20 

KEENEY  CONSTRUCTION 

06/05/95 

F.P.M.  JOHNSON,  ROBERT  L. 

STEVENSVILLE  SIDEWALK  IMPRQVEM 

SIDEWALK  IMPROVEMENTS 

07/13/95 

PHONE  NO  ; 523-5864 

0.000 

$ 

57,177  $ 57,573  $ 

577 

01/18/96*** 

1'/.  0'/. 

RTF  1-2(83)143 

A-1  PAVING,  INC. 

06/05/95 

F.P.M.  CHRISINGER, KENNETH  L 

MARTIN  CITY-EAST  AND  WEST 

FLA 

SEAL  1 COVER 

/ / 

PHONE  NO  : 755-8566 

RTF  5-3(57)110 
KALISPELL-SOUTH 

CONTRACT  TOTAL 

1E.6U0 

SEAL  1 COVER 

$ 

258,130  $ 325,282  $ 

3,256 

01/24/96*** 

1*/,  0'/. 

RTF  6-1(73)29 

MARVIN  A.  REHBEIN 

06/05/95 

F.P.M.  MCKINNEY,  JOHN 

TROUT  CREEK 

SEAL  1.  COVER 

06/26/95 

PHONE  NO  : 523-5863 

RTF  6-1(74)69 

PLAINS  - WEST 

RTF  6-1(75)77 

SEAL  COVER 

07/06/95 

PLAINS  - PARADISE 

CONTRACT  TOTAL 

29.700 

SEAL  COVER 

$ 

372,768  $ 402,960  $ 

72,426 

loor.  0'/. 

RTF  7-1(66)44 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M.  MCKINNEY,  JOHN 

HAMILTON-NORTH  1 SOUTH 

SEAL  Jr  COVER 

/ / 

PHONE  NO  : 523-5863 

RTF  7-1(68)0 

LOST  TRAIL  PASS 

RTF  7-1(69)50 

SEAL  Jr  COVER 

11/18/95*** 

HAMILTON-FLGRENCE 

CONTRACT  TOTAL 

37.000 

SEAL  i COVER 

$ 

767,398  $ 751,111  $ 

7,513 

1'/,  09/01/95 

ESTIMATED  COMPLETION  DATE 
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STPE  93-1(11)0 
LOLO  PASS 


3.7Ea 


MARVIN  A.  REHBEIN 

EROS I ONXSED I MENTATION  CONTROL 

$ 386,546  $ 386,950 


30,979 


06/05/95  F.P.M.  JOHNSON,  ROBERT  L. 

06/13/95  PHONE  NO  : 583-5864 

04/89/96***  9*/.  07. 


IM  90-8(93)84 
FRENCHTOWN  EAST  I WEST 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  1.  SLOPEFLATTENINQ 
10.155  $ 4,886,686  $ 3,709,066  $ 37,090 


06/05/95  F.P.M.  MAART,  WILLIAM  C. 

/ / PHONE  NO  : 583-5856 

03/18/97***  17.  07. 


NH  5-8(59)67 
POLSQN  - ELMO 


RIVERSIDE  CONTRACTING 
GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY,  SEAL  i 
18.015  $ 639,600  $ 0 $ 


06/30/95  F.P.M.  ROBERTS,  JAMES 

/ / PHONE  NO  : 758-0531 

03/83/97***  07.  07. 


STPP  33-1(10)1 
LIBBY  - NORTHWEST 


BLAHNIK  CONSTRUCTION,  INC. 

WIDENING  t PLANT  MIX  BIT. OVERLAY 
8.766  $ 8,508,000  $ 0 $ 


06/30/95  F.P.M.  ROEDEL,  DONALD 

/ / PHONE  NO  : 755-8559 

11/18/96***  07.  07. 


STPHS  1-8(77)180 

IDAHO  ^MERIDIAN  - KALI  SPELL 

O.OOA 


MONTANA  LINES,  INC 

GRADE,  AGG.  SURF.,  PL.  MIXBITUMINOUS  SURFACING,  SIGN  E, 
$ 99,500  $ 0 $ 


06/30/95  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

08/08/96***  07.  07. 


STPHS  8(96) 

SAFETY  IMPROVEMENTS  NORTH  i SO 
STPHS  8(94) 

8 LOC.  - DIST.  1 SLOPE  FLATTEN 
CONTRACT  TOTAL  1.805 


RIVERSIDE  CONTRACTING 

SLOPE  FLATTENING  I SIGNING 

SLOPE  FLATTENING  i SIGNING 

$ 847,778  $ 0 $ 


06/30/95  F.P.M.  CHRISINGER,KENNETH  L 

/ / PHONE  NO  : 755-8566 

09/08/95*** 


07. 


07. 


NH  5-4(15)177 
EUREKA-IJRBAN 


RIVERSIDE  CONTRACTING 

GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  i COVER, 
3.833  $ 4,879,000  $ 0 $ 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 

/ / PHONE  NO  ; 755-8566 

08/04/97***  07.  07. 


MrSSOUUfl'DISTRrCT  TOTALS' 


i 79,979,885  "TO 708, 5 17  141,938,873 
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USED 

RS  859-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER, LARRY 

NENLAN  CREEK  ROAD 

G,  GS,  PMS,  SS,C 

11/1A/9A  07/19/93 

PHONE  NO  :A9A-388A 

A. 611 

$ 1,785,998  $ 1,507,750  $ 

1,699,799 

09/15/95*** 

98'/. 

99'/. 

RS  835-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK.',  THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,GS, PMS, SEAL  & COVER 

18/80/93 

PHONE  NO  : 586-507 A 

HDP-IR  9113(1)  F 

09/15/95*** 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL 

8.895 

$ 9,376,003  $ 7,850,000  $ 

6,563,589 

91'/. 

60'/. 

STPS-RDTT  873-1 (A)0 

JIM  GILMAN  EXCAVATING 

INC. 

03/08/9A 

F.P.M.  O'BRIEN, MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  !.  PL  MIX  BIT  SURF 

03/81 /9A 

PHONE  NO  :788-7AA3 

1.378 

$ 937,351  $ 810,739  $ 

713,686 

07/89/95*** 

88'/. 

98'/. 

STPP  19-1(19)1 

JIM  GILMAN  EXCAVATING 

INC. 

03/03/9A 

F.P.M.  O'BRIEN, MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

0A/08/9A 

PHONE  NO  :788-7AA3 

9.A78 

i 5,07A,66A  i 8,751,90A  $ 

3,537,«8 

03/06/96*** 

98'/. 

7A'/. 

STPIJ  1801  (if) 

JTL  GROUP,  INC. 

05/18/9A 

F.P.M.  STREETER, STEF AN 

19TH  AVENUE-BOZEMAN 

GR.,  A6G.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  1 COVER 

06/08/9A 

PHONE  NO  : 587-5785 

STPS  835-1(6)5 

05/17/96*** 

NORTH  19TH  INTERCHANGE-WEST 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT. SURF.,  AND  SEAL  L COVER 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  1 COVER 

CONTRACT  TOTAL 

8.957 

$ 3,A83,816  $ 3,A63,816  $ 

8,608,739 

75'/. 

106'/. 

IM  90-3(78)18? 

JIM  GILMAN  EXCAVATING 

INC. 

06/03/9A 

F.P.M.  O'BRIEN, MURRAY 

DEER  LODGE  - SOUTH 

PMS  OVERLAY  AND  SEAL  COVER 

08/30/9A 

PHONE  NO  :788-7AA3 

b . dbV 

$ 8,797,713  $ 1,363,083  $ 

1,837,880 

06/01/95*** 

91'/. 

185'/. 

RTS  878-1 (8) A3 

JIM  GILMAN  EXCAVATING 

INC. 

06/89/9A 

F.P.M.  WILLIAMS, PAUL 

JACKSON  - NORTH 

SEAL  fs  COVER 

03/16/95 

PHONE  NO  : 683-6890 

17.800 

$ 876,689  $ E?^,5A8  $ 

55,819 

09/15/95*** 

19'/. 

50'/. 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/9^ 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FENCING 

FENCE 

05/03/95 

PHONE  NO  : 885-31 11 

81.000 

$ 890,568  $ 885,768  f 

i38,33^t 

08/0A/96*** 

A8'/. 

Al'/. 

*♦»  ESTIMATED  COMPLETION  DATE 
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WORK  COMP.  1 

COMPLETED 

USED 

SMP  1699(%) 

JTL  GROUP,  INC. 

10/03/94 

F.P.M.  HELD,  TERRY 

CRUSH  STOCKPILE 

CRUSH  AND  STOCKPILE 

18/07/94 

PHONE  NO  :885-3111 

0.000 

$ 868,850  $ 834,000  $ 135,038 

09/01/95*** 

48*/, 

09/01/95 

BR  9001(81) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS, PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  f.  APPROACHES 

04/18/95 

PHONE  NO  : 683-6890 

0.406 

$ 874,836  $ 865,515  $ 138,588 

10/81/95*** 

50’/. 

59’/. 

STPP  50-8(85)88 

H.  K.  CONTRACTORS,  INC. 

18/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  !,COVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  : 586-5074 

6.159 

$ 9,078,384  i 7,378,871  $ 1,109,673 

05/04/97*** 

15’/. 

14’/. 

RTS  831-1(4)3 

JIM  GILMAN  EXCAVATING  INC. 

08/01/95 

F.P.M.  ARVISH.MIKE 

GREEN  MEADOW  DR.  - NORTH 

LEW 

PMS,  OVERLAY  AND  SEAL  1 COVER 

04/04/95 

PHONE  NO  : 788-9387 

RTS  888-1(1)0 

09/13/95*** 

MONTANA  CITY  - BLUE  SKY  HEIGHT 

PMS,  OVERLAY  AND  SEAL  i COVER 

RTS  8SA-1(1)0 

SPOKANE  CR.  ROAD 

PMS,  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

15.400 

$ 871,609  $ 869,583  $ 677,841 

78’/, 

85’/. 

RTS  Wl-1(4)0 

JIM  GILMAN  EXCAVATING  INC. 

03/09/95 

F.P.M.  O'BRIEN, MURRAY 

FAIRMONT  HOT  SPRINGS-EAST 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  1 COVER 

05/08/95 

PHONE  NO  : 788-7443 

3.000 

$ 830,917  $ 889,413  $ 195,613 

08/13/96*** 

85’/. 

80’/. 

IM  8(66) 

DIAMOND  CONSTRUCTION 

04/07/95 

F.P.M.  CHRISTENSEN  KEVIN 

BOULDER  HILL  - HELENA 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 

05/08/95 

PHONE  NO  : 444-6386 

0.000 

$ 989,797  $ 896,750  $ 484,345 

03/15/96*** 

47’/. 

81’/. 

IM  15-1(85)0 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95 

F.P.M.  WILLIAMS, PAUL 

MONIDA-LIMA 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  L COVER 

/ / 

PHONE  NO  : 683-6890 

17.983 

i 6,893,308  $ 5,331,113  $ 53,313 

07/18/97*** 

1’/. 

8’/. 

RTF  89-4(18)89 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95 

F.P.M.  ARVISH.MIKE 

MONTANA  STREET  N.  BUTTE 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER 

06/18/95 

PHONE  NO  : 788-9387 

RTM  1807(1) 

03/18/95*** 

NORTH  7TH  AVE.  BOZEMAN 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  ^ COVER 

RTH  1805(5) 

MONTANA  STREET  3.  BUTTE  PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  I COVER 


TIME 


»»*  ESTIMATED  COMPLETION  DATE 
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STPE  a(161) 

3 LOCATIONS  BUTTE  DISTRICT  SIDEWALK,  RAMPS,  CURB  I GUTTER  AND  ISLAND  CAPS 

CONTRACT  TOTAL  A. 780  $ 710, A53  $ 765,958  $ 131,715 


16’/. 


30*/, 


IM  90-6(70)313 
ROCKY  CANYON 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  COVER  AND  BRIDGE  DECK 
5.160  $ A,95A,8A1  $ A, 673, 651  $ 73,307 


06/05/95  F.P.M.  STREETER, STEFAN 

06/36/95  PHONE  NO  : 587-5785 

05/19/97***  3*/.  0'/. 


STPHS-STPP  3(93) 
DISTRICT  3 GUARDRAIL 


0.000 


GUARDREIL  SIGNING 


SCOTT  LONG  CONSTRUCTION 
15A,833  i 118,950  $ 1,190 


06/05/95  F.P.M.  PAUL  JAGODA 

/ / PHONE  NO  ■.385-3111 

01/31/96***  1'/.  0'/, 


IH  3(67) 

DISTRICT  3-EROSION  ^ RAMP  MODI 

0.356 


JIM  GILMAN  EXCAVATING  INC. 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

$ 170,378  $ 155, 59A  $ 1,556 


06/05/95  F.P.M.  O'BRIEN, MURRAY 

/ / PHONE  NO  :783-7AA3 

03/31/96***  r/.  0'/. 


RTS  A37-l(l)5 
RADERSBURG-SOUTH 
RTS  385-1(1)0 
TOSTON-RADERSBURG 


CONTRACT  TOTAL 


BLAHNIK  CONSTRUCTION,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  L COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  COVER 
13.900  $ 635,539  $ 655, 5 A8  $ 6,558 


06/05/95  F.P.M.  BRAZILL, WILLIAM 
06/38/95  PHONE  NO  :783-1797 
10/09/95*** 


1*/. 


OX 


RTF  60-1(7)0 

WHITE  SULPHUR  SPRINGS  - NORTH 
RTF  1A-3(16)SA 
MEAGHER  COUNTY  LINE  - EAST 
CONTRACT  TOTAL  19.700 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 
$ 1,015,330  $ 1,033,633  $ 


139, 39A 


06/05/95  F.P.M.  HELD,  TERRY 
phone  no  :385-3111 

03/18/96*** 

13'/.  OX 


STSSTPNH  3(197) 

DIST.  1 EPOXY  PAVEMENT  HARKING  EPOXY  PAVEMENT  MARKING 

IMSTPSTXNH  3(198) 

DIST.  3 EPOXY  FA'VEMENT  MARKING  EPOXY  PAVEMENT  MARKING 

CONTRACT  TOTAL  318. AOO 


ACCENT  STRIPE  INC 


931,000  $ 0 


06/30/95  F.P.M.  PATTON,  SUSAN 

/ / PHONE  NO  : 385-31 11 

07/38/95*** 


OX 


OX 


IM  3(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 

1.55A 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

$ 1,933,000  $ 0 $ 


06/30/95  F.P.M.  O'BRIEN, MURRAY 

/ / PHONE  NO  :783-7AA3 

07/19/97***  OX  OX 


BUTTE 'DISTRICT  TDTRUr 


i 53,497,389  i 40,A10,A51  i 18,636,616 


A6X 


i. 


f- 
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DATE: 07/ 18/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 
m GREAT  FALLS  DISTRICT 

PAGE  NO:  10 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIBNATION 

LENGTH 

origim: 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DME  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

7.  CONT. 

TIME 

USED 

STPX  0008(39) 

DURABLE  PVMT.  MARKINGS  - STWD. 

n.ono 

SWANSTON  EQUIPMENT  CO. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

$ 1,840,995  $ 1,684,530  $ 1,448,001 

07/01/98 

08/05/92 

09/15/95*** 

F.P.M.  GARY  BERG 
PHONE  NO  : 378-86 13 
89*/. 

09/01/96 

IM  0008 (3A) 

GREAT  FALLS  DISTRICT 

0.500 

COP  CONSTRUCTION  CO. 

BRIDGE  REHAB.  1 INST.  WEATHERMONITORING  EQUIPMENT 

$ 3,643,745  $ 8,763,764  $ 8,801,845 

07/30/93 

09/G7/93 

07/11/95 

F.P.M.  DOUG  WILMOT 
PHONE  NO  ; 77 1-7346 
100'/. 

95'/, 

NH  10-8(16)5?  F 

LOMA  - N. 

9.739 

SK  CONSTRUCTION,  INC. 

G,  G3,  PMS,  AND  StC 

$ 9,709,790  $ 7,017,973  $ 8,439,905 

PEND  07/30/93 

06/81/95  09/15/93 

09/15/95*** 

F.P.M.  GARY  BERG 
PHONE  NO  :378-2613 
98'/. 

83'/. 

NH  10-8(20)80  F 

FORT  BENTON  NORTH  SOUTH 

RTS  883-1(4)0 

FORT  BENTON  - N. 

CONTRACT  TOTAL 

38.801 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PMS  OVERLAY 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  1 COVER 

$ 4,849,747  $ 4,249,747  $ 3,877,886 

05/12/94 

07/14/94 

01/16/97*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  -.771-7170 

91'/. 

89'/. 

RTS  881-1(8)0 

CHOTEAU-DUTTON 

23.633 

BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  h COVER 

$ 1,483,498  $ 1,339,603  $ 1,104,925 

06/89/94 

08/31/94 

01/17/96*** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  ; 278-7931 
88'/, 

73'/. 

STPP  3-8(88)48 

CHQTEAU  PRIDE 

0.190 

BLAHNIK  CONSTRUCTION.  INC. 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  i COVER 

% 835,998  $ 820,563  $ 146,885 

08/03/94 

10/24/94 

11/29/95*** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  : 878-7931 
66V, 

71'/, 

SMP  2599(94) 

CRUSH  STOCKPILE-GT.  F.  DISl 

' 0.000 

HOLLOW  CONTRACTING 

CRUSH  u STOCKPILE 

$ 171,600  $ 149,800  $ 0 

10/03/94 
/ / 

09/01/95*** 

F.P.M.  BILL  LAY 

PHONE  NO  : 864-5310 

0'/. 

09/01/95 

STPS  283-2(4)34 

MARIAS  RIVER  - NORTH 

6.784 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PL.  MIX  BIT.  OVERLAY,  SEAL  ?,COVER,  MMS  STOCKPILE 

$ 1,506,266  $ 1,381,559  $ 1,289,241 

10/14/94 

10/81/94 

11/01/95*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  : 434-8470 
98'/. 

55'/. 

NH-IR  315-5(18)1  F 

1-315  INTERCHANGE  - GREAT  FALL 

1.884 

UNITED  MAT'LS  OF  GREAT  FALLS 

GR.  AGG.  SURF.,  PMS.  SEAL  S:COVER.  REVISE  5 BRIDGES,  TWO 

$ 7,861,669  $ 5,676,356  $ 8,904,837 

12/15/94 

01/23/95 

03/05/97*** 

F.P.M.  DOUG  WILMOT 
PHONE  NO  : 77 1-7346 
51'/. 

19'/, 

♦**  ESTIMATED  COMPLETION  DATE 


V 


J 

f 

DATE;07/18/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 

GREAT  FALLS  DISTRICT  »»» 

PAGE  NO:  11 

—^MTDRTRSniW 

MUNl.UEPI.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENBTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

TTOfiRITDATE  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

USED 

BR-STPU  5E11(5)  F 

9TH”10TH  ST  CONNECTOR  BRIDGE 

0.360 

BLETTEN  CONSTRUCTION  CO. 

BRIDGE  AND  APPROACHES 

$ 6,928,881  $ 5,834,970  $ 1,307,682 

12/15/94 

01/16/95 

01/02/97*** 

F.F.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
22'/, 

19'/. 

STPF  3-2(23)51 

8 NILES  NORTH  OF  CHOTEAU 

0.151 

SMITH  PAVING  ^ CONTRACTING  ENT 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

$ 172, 89V  $ 150,153  $ 1,502 

02/01/95 
/ / 

12/30/95*** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  : 278-7931 
\% 

0'/, 

STPP  80-1(11)13 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

0.223 

J 1 S CONSTRUCTION 

BRIDGE  REPLACEMENT  WITHCULVERT  STOCKPASS 

i 333,855  $ 348,833  $ 316,644 

02/01/95 

02/23/95 

10/31/95*** 

F.F.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
91'/. 

84'/. 

STPHS  60-E(31)it0 

NORTH  OF  NEIHART 

0.327 

MARQUIS  EXCAVATING 

SIGNING  1 SLOPE  FLATTENING 

$ 45,341  $ 47,774  $ 478 

02/01/95 

07/17/95 

09/15/95*** 

F.P.M.  BILL  LAY 

PHONE  NO  : 264-53 10 

1'/. 

0*/. 

RTS  213-1(5)5 

SANTA  RITA  - NORTH 

RTS  El^-KDO 

2 MI.  NO.  OF  SANTA  RITA  - NORT 
RTS  215-2(1)15 

GLACIER  COUNTY  LINE  - NEST  - 
CONTRACT  TOTAL 

13.990 

RIVERSIDE  CONTRACTING 

PMS,  OVERLAY  AND  SEAL  L COVER 

PMS,  OVERLAY  AND  SEAL  ^ COVER 

PMS.  OVERLAY  AND  SEAL  ^ COVER 

$ 932,866  $ 972,908  $ 392,461 

02/01/95 

05/11/95 

10/04/95*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  : 434-2470 

m 

27'/. 

RTS  236-2 (A)7A 

BIG  SANDY  - SOUTHEAST 

15.690 

RIVERSIDE  CONTRACTING 

PMS,  OVERLAY  AND  SEAL  1 COVER 

$ 1,014,583  $ 976,245  $ 920.105 

02/01/95 

04/21/95 

06/26/95 

F.P.M.  GARY  BERG 
PHONE  NO  : 378-2613 
100'/. 

17'/. 

RTS  A3A-1(3)0 

WOLF  CREEK  - NORTHWEST 

17.570 

JIM  GILMAN  EXCAVATING  INC. 

PMS,  OVERLAY  AND  SEAL  1 COVER 

$ 1,097,651  $ 1,070,268  $ 232,425 

02/01/95 

04/19/95 

01/25/96*** 

F.P.M.  MIKE  KLETTE 
PHONE  NO  : 278-7931 
22*/. 

33'/. 

IH  15-6(28)323  F 

BRADY  - NO.  i SO.  (NORTHBOUND) 

11.568 

A-1  PAVING.  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

$ 8.i21,632  $ 7,398,020  $ 1,458,422 

04/06/95 

05/04/95 

10/12/97*** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  : 278-7931 
20'/. 

11'/. 

*♦*  ESTIMATED  COMPLETION  DATE 
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DATE:07/18/95 


MONTANA  DEPARTHENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINS  06/30/95 


" - 

PRIME  CONTRACTOR"" 

ffiNT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

GRTBTWAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

TM^RITDATE  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

USED 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.H.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAYOBL ITERATION 

/ / 

PHONE  NO  :771-7170 

0.325 

$ 757,860  $ 478,500 

$ 

0 

04/15/96*** 

0'/, 

0'/, 

RTF  80-1(1?) 15 

RIVERSIDE  CONTRACTING 

06/05/95 

F.F.M.  RANDY  AAFEDT 

S.E.  FT.  BENTON-GERALDINE 

COLD  RECYCLE,  PLANT  MIX  BIT.SURFACINB  OVERLAY.  SEAL 

9 

/ / 

PHONE  NO  :771-7170 

13.300 

$ 1,208,824  $ 1,184,413 

$ 

0 

06/14/96*** 

0'/, 

OX. 

STSNHSTXSTP  Sd^fB) 

ACCENT  STRIPE  INC 

06/30/95 

F.F.M.  GARY  BERG 

DISTRICT  3 - EPOXY  PAVEMENT  MA 

EPOXY  PAVEMENT  MARKING 

/ / 

PHONE  NO  : 378-26 13 

STPSTSNH  ?(199) 

07/20/96*** 

DIST.  3 EPOXY  PAVEMENT  MARKING 

EPOXY  PAVEMENT  HARKING 

CONTRACT  TOTAL 

235.800 

$ 681,85?  $ 0 

$ 

0 

0*/. 

OX 

STPF  41-1(10)38 

PUMCO 

06/30/95 

F.P.M.  MIKE  KLETTE 

DEVILS  DIF  - NORTH  1 SOUTH 

SLOPE  FLATTENING 

/ / 

PHONE  NO  : 278-7931 

RTF  41-1(1?) 19 

08/30/96*** 

19  MILES  N.  OF  AVON  - NORTH 

COLD  RECYCLE,  SEAL  i COVER 

CONTRACT  TOTAL 

16.140 

$ 717,000  $ 0 

$ 

0 

0'/. 

OX 

GREAT  FALLS  DISTRTUrTOTSLT' 

f 5? ,056, 545  i 43,625,988 

T 26,642,523 

59I( 

TIME 
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DATES07/18/95 


PROJECT  NURBER 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 

GLENDIVE  DISTRICT  ***  PAGE  NO:  13 

———  - pRMTDRTRACTnR  MONT.DEPT.  FlECBTROJECT  MANAGER 

— — — - 0RI5INSE fflJARD  DATE PERCEfIT ITONT. 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  HODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


STPP  e5“l(S0)28 
VIDA  “ N.  i,  S. 


G,  GS,  CTB,  I PMS 

8.31A 


PRINCE,  INC. 

$ 5,676,911  $ 5,536,550  $ 5,178,997 


07/08/93  F.P.M.  GREUFE,  LARRY 
09/1A/93  PHONE  NO  :653-1050 
09/15/95»»*  m m 


BR-STPP-STPE  86-1(9)1 

Y' STONE  RV.  BR.-S.E.  OF  SIDNEY  STR.  APPR'S. 

0.938 


I 

BLETTEN  CONSTRUCTION  CO.  PEND 

06/82/95 

$ 7,594,0Aif  i 5,A95,A07  f 5,787,307 

I 


07/08/93  F.P.M.  BACON,  DAVID 
07/86/93  PHONE  NO  : 365-8877 
09/15/95*»»  98'/. 


76'/. 


STPS  801-8(7)88 

lA  MI.  E.  OF  MCCONE  CG.LINE-E. 

6.105 


W I DEN, GS, PMS, SEAL  t COVER 
$ 


WICKENS  CONSTRUCTION,  INC. 
8,903,687  $ ?,70^t,80a  $ 8,588,317 


11/16/93  F.P.M.  ARTHUR,  RONALD  T. 

05/19/9A  PHONE  NO  :787-5701 

06/15/95  lOOy.  89'/. 


NH  1-9(89)546 
GOUDGE  COULEE  BRIDGE 


L.  SCANLAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 
0.045  $ 806,551  % 818,631  $ 


PEND  05/18/94  F.P.M.  FISK,  RANDAL 

06/87/95  08/08/94  PHONE  NO  : 888-9478 

834,586  10/85/94*»»  98*/. 


117'/. 


NH  37-8(18)54 
ASHLAND  WEST 


SK  CONSTRUCTION,  INC. 

GRADING,  AGG.SURF.,  PMS., SEAL  !.  COVER,  BRIDGE  WIDENING 
7.978  $'  4,868,177  $ 4.670,150  $ 3,833,098 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 

08/08/94  PHONE  NO  : 784-8569 

11/88/96#*#  83'/.  61'/. 


RTS  447-1(18)8 

8 MILES  SOUTH  OF  ROSEBUD-SOUTH 

RTS  801-8(8)34 

18  MILES  WEST  OF  GIRARD-EAST 

RTS  335-1(8)0 

SOUTH  OF  GLENDIVE 

RTS  484-1(5)0 

OLD  FORT  HOWE-NORTH 

CONTRACT  TOTAL  47.800 


PORTABLE  PAVERS,  INC. 

PMS  OVERLAY,  SEAL  I COVER 

PMS  OVERLAY,  SEAL  COVER 

PMS  OVERLAY,  SEAL  ^ COVER 

PMS  OVERLAY,  SEAL  & COVER 

$ 3,664,673  $ 1,860,968  $ 1,819,856 


06/89/94  F.P.M.  EIDE,  LEON 
07/13/94  PHONE  NO  :365-8877 
06/15/95 


100'/. 


98'/. 


NH  68-8(15)18  F 

SOUTH  OF  CULBERTSON  SOUTH 


9.049 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRADING,  AGG.  SURF.,  PLANTHIX  BIT.  SURF.,  SEAL  i COVER 

$ 7,848,335  $ 6,558,664  $ 3,844,786 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 

09/19/94  PHONE  NO  ; 787-5701 

11/10/96###  49'/.  50'/. 


pp 

milk'  RIVER  N.W.  OF  HINSDALE  - 

0.396 


COP  CONSTRUCTION  CO. 

804  FT.  PS  CQNC.  BEAM  BRIDGES.  APPROACHES 

$ 959,686  $ 777,777  $ 


817,357 


09/01/94  F.P.M.  GREUFE,  LARRY 

05/03/95  PHONE  NO  :653-1050 

09/15/95###  88'/.  40'/. 


f#  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 

DATE; 07/ 18/95 

GLENDIVE  DISTRICT  *** 

PAGE  NO:  lA 

FRIilh  CONTRACTOR 

MONT. DEFT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

INWARD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPE  1-10(35)590 

L.  SCANLAN  CONTRACTOR 

09/01 /9A 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN,  LANDSCAPING 

10/26/9A 

PHONE  NO  : 653- 1050 

0.0  A6 

$ 

90,015  $ 77,986  $ 

6A,865 

09/15/95*## 

83'/. 

95'/. 

STPU  5002(8) 

CENTURY  COMPANIES,  JV 

09/01/9A 

F.P.M.  LAUCKNER,  JAMES 

EAST  BARRY  STREET-GLENDIVE 

PL.  MIX  BIT.  SURF. 

OVERLAY 

03/17/95 

PHONE  NO  : 365-2877 

M 5001(3) 

09/15/95### 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

PL.  MIX  BIT.  SURF. 

OVERLAY, SEAL  COVER 

M 5001(A) 

HIGHLAND  PARK  ROAD-GLENDIVE 

PL.  MIX  BIT.  SURF. 

OVERLAY, SEAL  f.  COVER 

STPP  5008(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 

PL.  MIX  BIT.  SURF. 

OVERLAY, SIGNALS  1 LIGHTING 

CONTRACT  TOTAL 

0.000 

f 

1,791,A38  $ 599,381  $ 

585, A66 

9A'/. 

89'/. 

BR  90A3(13) 

L.  SCANLAN  CONTRACTOR 

09/01 /9A 

F.P.M.  GREUFE,  LARRY 

COTTONWOOD  CR.  - N.OF  WOLF  FOI 

PIPE  1 APPROACHES 

11/1A/9A 

PHONE  NO  : 653- 1050 

0.018 

$ 

189, A59  $ 1AA,030  $ 

1A7,005 

11/2A/9A### 

98'/. 

102'/. 

STPNHSTPSIM  8(1A9) 

ACCENT  STRIPE  INC 

09/01 /9A 

F.P.M.  FRETTE,  KURT 

DISTRICT  A EPOXY  PAVEMENT  MARK 

DISTRICT  A - EPOXY  PAVEMENTMARKINGS 

05/17/95 

PHONE  NO  : 232- 1093 

280.600 

$ 

l,0AA,80e  $ 8A6,10A  $ 

759, 5A0 

06/89/95 

100'/. 

23'/. 

SMP  1199(9A) 

FISHER  SAND  AND  GRAVEL  CO. 

10/03/9A 

F.P.M.  EIDE,  LEON 

CRUSH  i STOCKPILE 

CRUSH  AND  STOCKPILE 

03/08/95 

PHONE  NO  : 365-2877 

0.000 

$ 

AA7,750  $ AES, 700  $ 

261,510 

09/01/95### 

61'/. 

09/01/95 

SMP  1799(9A) 

FISHER  SAND  AND  GRAVEL  CO. 

10/03/9A 

F.P.M.  FRETTE,  KURT 

CRUSH  L STOCKPILE 

CRUSH  AND  STOCKPILE 

05/31/95 

PHONE  NO  : 232- 1093 

0.000 

$ 

Aj6,i2o  $ 512,875  $ 

336, A38 

09/01/95### 

75'/. 

09/01/95 

SMP  5399 (9A) 

CENTURY  COMPANIES,  JV 

10/03/9A 

F.P.M.  PISK,  RANDAL 

CRUSH  J.  STOCKPILE  - GLENDiVE  D 

CRUSH  AND  STOCKPILE 

11/07/9A 

PHONE  NO  :228-9A78 

0.000 

$ 

390,000  $ 373,750  $ 

37,691 

09/01/95### 

10'/. 

09/01/95 

IM  9A-6(A1)191 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/1A/9A 

F.P.M.  EIDE,  LEON 

DAWSON  COUNTY  LINE  - EAST  - 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  I,  COVER  AND  MM3  STOCKPILE 

03/20/95 

PHONE  NO  : 365-2877 

18.737 

$ 

A,7AA,998  $ 3, 983, AOS  $ 

1,193,226 

18/0A/96*## 

30'/. 

26'/. 

ESTIMATED  COMPLETION  DATE 


DATE;Q7/18/95 


PROJECT  NUflBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 

***  GLENDIVE  DISTRICT  ***  PAGE  NO:  15 

PRIME  CONTRACTOR  MONT.DEPT.  FIELD'  PROJECT  MANAGER 

ORIGm AWARD  DATE PERCENT 1 CONT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


STPP-NH-STPE  0003(38)  CENTURY  COMPANIES,  JV 

PLASTIC  STRIPING  REHAB.-DIST.  PMS  OVERLAY,  SEAL  I COVER 

lAc^j  $ 3.350,495  $ 3,058,503  $ 1,360,459 


11/17/94  F.P.M.  FRETTE,  KURT 

03/14/95  PHONE  NO  :333-1093 

09/01 /95#*»  61’/,  09/01/95 


STPS  343-1(10)0  F 
MALTA  - NORTH 


NICKENS  CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  L COVER  AND  BRIDGE 
6.977  $ 4,573,531  $ 3,980,356  $ 3,198,044 


11/17/94  F.P.M.  PISK,  RANDAL 

03/30/95  PHONE  NO  ; 338-9478 

04/31/97***  55’/.  38’/. 


RTF  37-3(11)14 

13.5  MILES  NORTH  OF  EKALAKA  - 
RTF  43-3(3)30 

30  MILES  NORTH  OF  FLOWING  WELL 
CONTRACT  TOTAL  37.300 


PRINCE,  INC. 

PMS  OVERLAY,  SEAL  I,  COVER 

PMS  OVERLAY,  SEAL  I COVER 

% 1,815,481  $ 1,849,330 


571,615 


13/15/94  F.P.M.  SWANSON,  ROBERT  E. 

04/37/95  PHONE  NO  :333-1093 

11/35/95*** 


31’/, 


53’/. 


SMP  1399(94) 

CRUSH  &:  STOCKPILE  - GLENDIVE  D CRUSH  STOCKPILE 

0.000 


PRINCE,  INC. 
393,350  $ 397,010 


67,151 


13/15/94  F.P.M.  MARTIN,  DOUGLAS 

05/17/95  PHONE  NO  :784-3569 

09/01/95***  33’/.  09/01/95 


SMP  3899(94) 

CRUSH  !,  STOCKPILE  - GLENDIVE  D CRUSH  5,  STOCKPILE 

o.nno 


PRINCE,  INC. 


348,750  $ 347,155  $ 336,530 


13/15/94  F.P.M.  SWANSON,  ROBERT  E. 

04/03/95  PHONE  NO  : 333-1093 

09/01/95***  68’/.  09/09/95 


STPP-NH  3(136) 

WOLF  POINT  AREA  - CULVERTS  CULVERT  REPAIR 

0.693 


PEC  INC 

470,980  $ 498,688  $ 389,315 


03/01/95  F.P.M.  PISK,  RANDAL 

03/30/95  PHONE  NO  ; 338-9478 

13/14/95***  78’/.  80’/. 


RTS  351-1(1)0 

SPROLE  - NORTH 

PMS  OVERLAY 

RTS  343-1(1)15 

SACO  - NORTHWEST 

PMS  OVERLAY 

RTS  351-3(4)38 

14  MI. SOUTH  OF  FLAXVILLE  - NO. 

PMS  OVERLAY 

RTS  344-1(6)0 

BROCKTON  - NORTH 

PMS  OVERLAY 

RTS  511-1(1)0 

FLAXVILLE  NORTH 

PMS  OVERLAY 

CONTRACT  TOTAL  94.000 

RIVERSIDE  CONTRACTING 

AND  SEAL  I COVER 
AND  SEAL  i COVER 
AND  SEAL  %.  COVER 
AND  SEAL  I COVER 
AND  SEAL  I COVER 

$ 4,148,981  $ 3,799,536  $ 1,954,908 


03/01/95  F.P.M.  SWANSON,  ROBERT  E. 
03/30/95  PHONE  NO  :333-1093 
09/15/95*** 


51’/. 


39’/. 


***  ESTIMATED  COMPLETION  DATE 


■ 
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PRIME  CGnTkACTDR 

RDNT.DGPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

NH  6S-1(8)0 

FRANZ  CONSTRUCTION 

03/09/95 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  AREA 

GRADE,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO  : 787-5701 

0.848 

$ 404,138  $ 869,969  $ 

8,700 

11/87/95*** 

r/, 

0*/. 

IM  8(157) 

1 

PAVETECH  ASPHALT  ENG. 

INC. 

04/07/95 

F.P.M.  MARTIN,  DOUGLAS 

GLENDIVE  DISTRICT  CRACK  SEALIN 

CRACK  SEALING 

05/88/95 

PHONE  NO  ; 784-8569 

51.900 

$ 338,185  $ 344,076  $ 

t 

180,636 

04/03/96*»* 

35*/. 

11/15/95 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  ?.  COVER 

/ / 

PHONE  NO  : 365-8877 

9.833 

$ 8,578,648  $ 8,485,818  $ 

0 

09/15/95#*# 

0'/, 

16*/. 

STPP  85-1(81)36 

WICKENS  CONSTRUCTION. 

INC. 

06/05/95 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT-SOUTH 

GRADE.  AGGREGATE  SURFACING.CTB,  PLANT  MIX  BITUMINOUS 

/ / 

PHONE  NO  :653-1050 

9.881 

$ 6,587,684  $ 5,884,468  $ 

60,080 

08/19/97##* 

r/, 

0*/. 

RTF  87-8(18)36 

PRINCE,  INC. 

06/05/95 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

06/17/95 

PHONE  NO  : 838- 1093 

RTF  31-1(10)34 

OPHEIM  - SOUTH 

RTF  48-8(4)37 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  !.  COVER 

08/01/96### 

37  MI.  NORTH  OF  FLOWING  WELLS 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  40.400 

$ 8,336,755  $ 8,388,150  $ 

568,783 

84'/. 

0*/. 

BR  9013(18) 

AMERICAN  CONTRACTING, 

INC. 

06/30/95 

F.P.M.  BACON,  DAVID 

ASH  CR  - 30  MILES  SW  OF  PLEVNA 

CULVERT  INSTALLATION 

/ / 

PHONE  NO  : 365-8877 

BR  9013(11) 

0' FALLON  CR  - 31  MILES  SW  OF  P 

CULVERT  INSTALLATION 

03/88/96### 

CONTRACT  TOTAL  0.318 

i 354,000  $ 0 $ 

0 

0'/. 

0'/. 

GLENDIVE  DISTRICT  TOTALS 

i 68,704,383  i 50,319,974  T 

33,098,085 

T7, 

TIME 


X.. 


I 


DATE;Q7/18/95 


PROJECT  NUNBER  LENGTH 
PROJECT  DESIGNATION 
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***  BILLINGS  DISTRICT  ***  PAGE  NO:  17 

PRIhrmTRSCM mont.dept.  field  project  manager 

ORIGm MRTDSTE PERCENT 5TT0NT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


IM-STPU  90-8(lS3)<tA6  F 

W.  BILLINGS  INTERCHANGE 

0.400 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

G,  GS,  PMS,  ?=  STR'S. 

$ 7,380,898  $ 6,387,868  $ 6,776,050 

PEND 

06/80/95 

06/03/93 

07/88/93 

06/30/95»»» 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO  : 848-3887 

98'/. 

95’/. 

PLH-STPP  88-S(18)«t5 
BEARTOQTH  PASS  - N. 

15.081 

RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S 1 C,  6ABI0NRETAINING  WALLS,  1 VISTA  POINT 

$ % 6,767,677  $ 6,571,071 

08/85/93 

09/83/93 

09/15/95*** 

F.P.M.  NEVILLE,  GARY 
PHONE  NO  :856-1780 

97*/. 

09/01/95 

NH  1A-^^(11)1E5 

RYEGATE  - W. 

5.459 

SLETTEN  CONSTRUCTION  CO. 

WIDENING,  PMS  OVERLAY,  SEAL  iCOVER 

$ 1,845,739  $ 8,169,386  $ 8,303,770 

18/16/93 

03/07/94 

10/10/95*** 

F.P.M.  GRESS,  STAN 
PHONE  NO  ; 568-8834 

98'/. 

93’/. 

RTS  300-1(6)0 

RYEGATE  - SOUTH 

RTS  310-8(8)33 

MUSSELSHELL  - SOUTH 
CONTRACT  TOTAL 

18.900 

MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELING, SEAL  COVER 

PLANT  MIX  BIT  OVERLAY, SEAL  ?,  COVER 

$ 575,158  $ 599,799  $ 539,799 

03/03/94 

08/83/94 

06/14/95 

F.P.M.  GRESS,  STAN 
PHONE  NO  : 568-8834 

100’/. 

967. 

RTS  A16-l(7)0 

BILLINGS  - SOUTH 

RTS  898-1(6)8 

MCLEOD  - N.  E. 

CONTRACT  TOTAL 

17.600 

H.L.  OSTERMILLER  CONST.,  INC. 
PLANT  MIX  BIT  LEVELING, SEAL  1 COVER 

BLANT  MIX  BIT  OVERLAY, SEAL  i COVER 

$ 868,590  $ 666,084  $ 533,353 

APPR 

07/03/95 

03/10/94 

07/07/94 

09/15/95*** 

F.P.M.  BERGEN,  PERRY 
PHONE  NO  : 938-4878 

80’/. 

91’/. 

NH  63-6 (if) 89  F 

EDDIES  CORNER  - SOUTH 

10.358 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  1 COVER 

$ 8,537,063  $ 7,644,405  $ 8,187,584 

05/18/94 

05/84/94 

10/83/96*** 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  : 538-8731 

98’/. 

61’/. 

STPS  300-1(3)6 

BIG  COULEE  ROAD 

3.155 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GRADING,  AGGREGATE  SURFACING 

$ 1,463,387  $ 1,383,143  $ 1,544,675 

06/89/94 

11/07/94 

05/89/96*** 

F.P.M.  GRESS,  STAN 
PHONE  NO  : 568-8834 

98’/. 

44'/. 

STPU  1084(3) 

STATE  AVENUE-BILLINGS 

1.710 

MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER,WATER,  LIGHTING  t SIGNALS 

$ 7,111,335  $ 4,933,134  $ 3,838,039 

06/89/94 

07/86/94 

07/85/96*** 

F.P.M.  KEGLEY.  MEL 
PHONE  NO  : 858-9831 

65’/. 

71’/. 

***  ESTIMATED  COMPLETION  DATE 


rf(  1 


■^138  - jr., 

m': 


. 4^1 

ni.V]>-.-wm;  , 

?'<iii-mm: 

-J:  ; ; '‘aim  ■ 

.t.?';!'  U»vTi^^ 


^ria .:  siiii 


ci* . 


^•.Uv  r < ' 

?#v7.8  a^'f 


31M  Wlv3,r^%IM'J|3'  ^ 


.■•iS 
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— PRIfirCONTRSCTDR m.'DEPT.' FIELD  PROJECT  MANAGER 

— ORIGINAL AWARD  BATE PERCENT TCONTT" 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  HODIF.  WORK.  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPP  43-1(12)0 

LEWISTOWN  - NORTH 

2.698 

FMS  OVERLAY,  SEAL  Z,  COVER 
$ 

CENTURY  COMPANIES,  JV 

737,336  $ 530,170  $ 501,740 

06/29/94 

09/12/94 

07/05/95 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  : 538-8731 
100'/. 

84’/. 

STPHS  1020(11) 

BILLINGS-LAUREL  RD  1 MOORE  LN 

0.267 

SIGNAL  WARNING  SYSTEM 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

198,798  $ 221,305  $ 165,709 

06/29/94 

10/11/94 

07/23/95*** 

F.P.M.  KEGLEY.  MEL 
PHONE  NO  ; 252-9831 

75’/. 

77’/. 

STPSNHSTPPI  2(141) 

MARK  RITE  LINES  OF  MONT., INC 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPERIMENT AL  EPOXY 

75.600 

EXPERIMENTAL  EPOXY  MARKINGS 
$ 

531,904  $ 361,046  $ 150,281 

08/09/94 

09/15/95*** 

PHONE  NO  : 252-7329 

42’/. 

10/15/94 

RTS  420-1(2)0 

ABSAROKEE  - WEST 

6.943 

PMS  OVERLAY,  SEAL  1 COVER 
$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

429,018  $ 386,362  $ 331,654 

06/29/94 

09/13/94 

09/15/95*** 

F.P.M.  BERGEN,  PERRY 
PHONE  NO  ; 932-4872 

86’/. 

76’/. 

BR  9014(13) 

COP  CONSTRUCTION  CO. 

08/03/94  F.P.M.  SACKS.  RAY 

JUDITH  RIVER  - 6 MI. 

N.W.  OF  M 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

08/24/94  PHONE  NO  :538-8731 

BR  9014(12) 

ROSS  FORK  CR.  - N.W. 

OF  MOORE 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

08/29/95*** 

CONTRACT  TOTAL 

0.500 

$ 514,706  $ 463,213  $ 383,039 

83*/. 

64'/. 

BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

0.17A 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 419,702  $ 347,310  $ 


338,225 


08/03/94  F.P.H.  SACKS,  RAY 

10/05/94  PHONE  NO  :538-8731 

09/02/95#**  97’/.  88’/. 


NH  53-1(17)28  F 
BROADVIEW  - SOUTH 


6.239 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  COVER 

$ 5,236,315  $ 5,087,200  $ 1,978,356 


11/17/94  F.P.M.  NEVILLE,  GARY 

12/21/94  PHONE  NO  :256-1720 

lE/29/96»*»  39’/.  21’/. 


BR  9002(12) 

LITTLE  BIGHORN  RIVER 


0.406 


EDWARD  T.  CORPS  CONST. 

CONC.  BEAM  BRIDGE  APPROACHES 

$ 456,757  $ 453,847  $ 133,593 


11/17/94  F-P.M.  STuUhBAKER,  RAYMOND 

06/05/95  PHONE  NO  : 252-7329 

09/15/95#»#  29’/.  09/15/95 


SMP  299(94) 

CRUSH  i STOCKPILE  - BILLINGS  CRUSH  AND  STOCKPILE 

0.000 


KONITZ  CONTRACTING,  INC. 

541,520  $ 535,000  $ 449,823 


11/17/94  F.P.M.  NELSON,  ROD 

12/24/94  PHONE  NO  : 252-9735 

09/01/95***  84’/,  09/01/95 


***  ESTIMATED  COMPLETION  DATE 
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— PRfflrnMRBCW"^  filTTDEPT.TiaD  PROJECT  MANAGER 

MRS ’TOTE PERCERT 5nm7~ 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  HQDiF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AfiT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


SMP  599  (9^f) 

CRUSH  t STOCKPILE  - BILLINGS  D 


RTF  61-A( 13)99 
D Y JUNCTION  N S 


CRUSH  AND  STOCKPILE 

0.000  $ 


PMS  OVERLAY,  SEAL  i COVER 
5.800  $ 


CENTURY  COMPANIES,  JV 
514,800  $ 457,500  $ 

RIVERSIDE  CONTRACTING 
349,003  $ 378,185  $ 


11/17/94 

03/14/95 

543,540  06/88/95 


18/15/94 

03/09/95 

358,015  06/83/95 


F.P.M.  BERGEN,  PERRY 
PHONE  NO  ; 938-4878 

100’/.  09/01/95 


F.P.M.  SACKS,  RAY 
PHONE  NO  : 538-8731 

100’/,  33’/. 


NH  16-1(35)83  F 
YELLOWSTONE  COUNTY  LINE  N & S 

6.365 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  J.COVER  AND  THREE  BRIDGES 

$ 6,688,958  $ 7,857,661  $ 1,401,016 


08/01/95  F.P.M.  SLOE,  DAVID  A. 

04/11/95  PHONE  NO  : 848-3887 

05/07/97»»»  19'/.  85’/. 


STPP  78-8(14)46 
PRATTEN/PIKE/9TH  - COLUMBUS 


JTL  GROUP,  INC. -BILLINGS 
WIDENING,  DRAINAGE,  MILLING, PMS  OVERLAY  AND  SEAL  S.  COVER 
1.598  •$  758,363  $ 763,119  $ 875,770 


08/01/95  F.P.M.  BERGEN,  FERRY 

05/18/95  PHONE  NO  : 938-4878 

08/04/96#**  36’/.  36’/. 


RTS  838-8(8)67 
RYEGATE-NQRTH 
RTS  897-1(5)0 
SHAWMUT-NORTH 
CONTRACT  TOTAL 


CENTURY  COMPANIES,  JV 

LEVELING,  SEAL  I COVER 
PMS,  OVERLAY  AND  SEAL  S.  COVER 

13.900  $ 576,858  $ 537,371  $ 498,489 


08/01/95  F.P.M.  SACKS,  RAY 
03/84/95  PHONE  NO  :538-873i 
09/08/95*** 


84’/. 


53’/. 


IH-STPP  8(137) 
HYSHAM  AREA 


DONNES  INC 

PIPE  REHABILITATION  ANDEROSION  CONTROL 
1.800  $ 107,593  $ 78,889 


5,607 


05/04/95  F.P.M.  SLOE,  DAVID  A. 

06/86/95  PHONE  NO  : 848-3887 

01/05/96***  8’/.  7’/. 


IM  90-9(88)493 

RIVERSIDE  CONTRACTING 

HARDIN  - SOUTH 

SEAL  COVER 

IM  90-9(83)538 

LODGE  GRASS  - SOUTH 

SEAL  1 COVER 

RTS  384-1(10)0 
HARDIN-NORTHEAST 

PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  & COVER 

CONTRACT  TOTAL 

53.151 

$ 8,836,704  $ 8,636,785  $ 

05/04/95  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO  : 938-4878 

01/17/96*** 


1’/, 


5’/. 


RTF  57-4(7)130 
WINNETT  - E!.W 


MARVIN  A.  REHBEIN 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  COVER 
6.700  $ 466,913  $ 539,035  $ 5,390 


06/05/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

01/84/96***  1’/.  0'/. 


♦**  ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/95 

DATE:07/18/95  ♦»*  BILLINGS  DISTRICT  ***  PAGE  NO:  20 


PRIME  CONTRACTOR mRT:DEPT;  FIELD  PROJECT  MANAGER 

ntjrrrrMSi snscmwir Frnrnar rrwr — 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

75KARD  DATS  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

y.  CONT. — 

USED 

RTF  A8-l(15)5 

PRINCE,  INC. 

06/05/95 

F.P.M.  GRESS,  STAN 

HARDIN  - NORTH 

BLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

07/10/95 

PHONE  NO  : 568-2234 

RTS  311-2(6)11 

01/05/96»*» 

WEST  OF  HYSHAH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  5,  COVER 

RTS  313-1(9)0 

HARDIN  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY 

CONTRACT  TOTAL 

12.875 

$ 640,760  i 703,389  $ 

7,034 

17, 

0'/. 

IMNHSTPP  2(200) 

ACCENT  STRIPE  INC 

06/30/95 

F.P.M.  TILZEY.  RONALD 

DIST.  5 EPOXY  PAVEMENT  HARKING 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 538-8731 

117.500 

$ 506,000  $ 0 $ 

0 

03/06/96*»» 

0*/. 

0'/. 

NH  14-5(13)167 

SK  CONSTRUCTION,  INC. 

06/30/95 

F.P.M.  SACKS,  RAY 

ROUNDUP  - WEST 

GRADE,  AGGREGATE  SURFACING, PL.  MIX  BIT.  SURF.,  SEAL  1 

/ / 

PHONE  NO  : 538-8731 

NH  16-2(7)46 

07/ES/95»»* 

ROUNDUP  - SOUTH 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  COVER  AND 

CONTRACT  TOTAL 

2.772 

$ 3,089,000  $ 0 i 

0 

07, 

07, 

BILLINGS  DISTRICT  TOTALS 

$ 60,527,111  $ 52,266,697  $ 37,241,872 

68'/, 

TOtALS  FOR  ALL  PROJECTS: 

$313,764,654  $257,324,627  $157,541,309 

5u^ 

6 Ss?')o4 

7/3\h^ 

DATE:08/ll/95  OCL(^ 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
***  MISSOULA  DISTRICT  *** 

PITTHTTOTTimDR 


PAGE  NO;  1 

■.DEPT.'TTELD  PR0JEC1 


PROJECT  NUMBER 

PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ORIGINAL AWARD  DATE PERCENT 7.  CONT. 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 

F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO  : 755-8557 

98'/.  93’/. 


BR-STPP  52-8(ll)A9 

FLATHEAD  RV.  BR.-  NE  OF  KLSP 

1.069 

MORGEN  AND  OSWOOD  CONSTRUCTION 

G,  GS,  PMS,  StC,  t STR. 

$ 6,926,932  $ 5,695,201  $ 5,752,947 

06/03/93 

07/23/93 

09/29/95**# 

NH  2A-1  (3^1)27  F 

CLEARWATER  JCT.  - WEST 

4.978 

JIM  GILMAN  EXCAVATING 

GR,GS,PMS,  SiC, WIDEN  & BRIDGE 

$ 4,679,870  $ 3,656,129  $ 

INC. 

3,901,966 

11/16/93 

03/07/94 

09/17/96*#* 

STPRR-STPS  A87-l(6)0 

B.N.  OVERPASS  - WHITEFISH 

0.191 

D.H.  BLATTNER  t SONS 

WP  GIRDER  BRIDGE  t APPROACHES 

$ 4,186,807  $ 3,838,094  $ 

3,525,459 

11/16/93 

01/19/94 

09/29/95*** 

NH  F 

EUREKA-SOUTH 

3.804 

SCHELLINGER  CONST  CO., 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT  SURFACING 
$ 3,509,366  $ 3,051,218  $ 

,INC. 

3,718,854 

APPR 

07/14/95 

03/03/94 

04/15/94 

10/08/95*** 

STPS  260-1(3)0 

LIBBY  - NORTHWEST 

STPS  567-1(1)0 

BOBTAIL  JCT.  - SOUTH 

RTS  482-1(3)0 

3 MI.  SO.  OF  LIBBY  - SOUTH 
CONTRACT  TOTAL 

13.370 

SCHELLINGER  CONST  CO., INC. 
GRADING,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

PLANT  MIX  BITUMINOUS,  SEAL  8.C0VER 

CRACK  SEALING,  SEAL  1 COVER 

i 2,727,395  $ 2,728,204  $ 

0M01I% 

05/03/94 

12/09/95*** 

IM  90-3(74)135 

BEARMOUTH  - DRUMMOND 

15.189 

RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  SEAL  1 COVER 

$ 6,288,097  i 5,615,356  $ 

5,420,960 

06/29/94  1 

(niw% 

08/22/96*** 

NH  7-2(22)90 

BITTERROOT  RIV.  BRIDGE 

0.065 

FRONTIER-WEST,  INC. 
BRIDGE  DECK  REHABILITATION  ^WIDENING 

$ 664,557  $ 712,928  $ 

857,469 

06/29/94 

07/25/94 

06/20/95 

STPHS  52-2(18)28 

3 MI.  SOUTH  OF  BIGFORK 

STPHS  52-2(19)29 

2 MI.  SOUTH  OF  BIGFORK 
CONTRACT  TOTAL 

0.815 

A-1  PAVING,  INC. 

SHOULDER  WIDENING,  SEAL  ANDCOVER 

SURFACE  LEVELING,  SEAL  ^ COVER  CHEVRONS 

$ 146,928  $ 150,005  $ 

126,253 

06/29/94  i 
03/14/95 

state  mmm 

PHONE  NO  ; 523-5863 
98’/. 


92’/. 


98’/. 


97’/. 


F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO  ; 755-8566 

98’/.  77’/. 


F.P.M.  ROEDEL,  DONALD 
PHONE  NO  : 755-8559 


98’/. 


97’/. 


PHONE  NO  ; 523-5856 
100’/. 


PHONE  NO  : 755-8557 


93/. 


79’/. 


81’/. 


m 


77’/. 


***  ESTIMATED  COMPLETION  DATE 


AUG  2 1 1355 

Montana  state  library 

_^515  E.  6th  AVE. 
HELENA,  MONTANA  59620 


TIME 


DATE; 08/ 11/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

***  MISSOULA  DISTRICT  ***  PAGE  NO;  S 

PRIME 'CONTRA'CTOR MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL AWARD  DATE PERCENT '/."CONT. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPP  83-1(15)31 
CONDON  N.&  S. 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL  t COVER 
16.E53  $ 4,819,610  $ 4,B41,57E  $ 1,718,110 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 

09/07/94  PHONE  NO  ;5S3-586E 

08/85/97**#  35'/.  76'/. 


IM  90-1(180)3 
LOOKOUT  PASS 
IM  8(48) 

DISTRICT  1-INTERSTATE  SIGNING 
CONTRACT  TOTAL  0.738 


CHAIN  UP  AREAS 


JTL  GROUP,  INC. -MISSOULA 


INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

$ 1,441,697  $ 646,465  $ 579,143 


09/01/94  F.P.M.  JOHNSON,  ROBERT  L. 

09/83/94  PHONE  NO  : 583-5864 

10/08/95*** 


90'/.  07/01/95 


NH  1-3(39)800 
SUMMIT  CREEK 


0.183 


PIPE  t SLOPE  FLATTENING 

$ 


J t S CONSTRUCTION 
91,441  $ 97,608 


105,784 


09/01/94  F.P.M.  KALBERG,  J.  GARY 

10/18/94  PHONE  NO  :868-1889 

09/86/96***  98'/.  100’/. 


STPS  354-1(4)1 

POLSON  - SOUTH  (NORTH  SECTION) 

3.867 


RIVERSIDE  CONTRACTING 
GRADING,  AGG.  SURF.,  PL  MIXBIT.  SURF.,  SEAL  t COVER  AMD 

$ 1,700,775  $ 1,784,517  $ 1,834,839 


09/01/94  F.P.M.  MCKINNEY,  JOHN 

09/80/94  PHONE  NO  : 583-5863 

09/88/96***  98'/.  64'/. 


IMSTPSSTPP  8(147) 

HIGHWAY  SPECIALTIES 

INC 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

DISTRICT  3 EPOXY  PAVEMENT  MARK 

DISTRICT  8 

- EPOXY  PAVEMENTMARKINGS 

04/10/95 

PH(}NE  NO  :583-5863 

IMSTPSNHSTP  8(146) 

DISTRICT  1 EPOXY  PAVEMENT  MARK 

DISTRICT  1 

- EPOXY  PAVEMENTMARKINGS 

10/08/95*** 

CONTRACT  TOTAL  839.400 

$ 997,179  $ 997,179 

$ 

733,788 

74'/. 

76’/. 

NH  1-8(71)180 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 

BRIDGE  DECK  REHABILITATION 

04/11/95 

PHONE  NO  : 868- 1889 

0.814 

i 753,377  $ 648,833 

$ 

879,579 

09/85/95*** 

43'/. 

53’/. 

STPP  1-8(70)188 
STILLWATER  RIVER  BRIDGE 


0.034 


BRIDGE  DECK  REHABILITATION 
$ 


DICK  ANDERSON  CONSTRUCTION 
551,658  $ 586,075  $ 166,553 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

05/16/95  PHONE  NO  :868-lS89 

10/06/95***  88'/.  43’/. 


IM  90-8(84)96  F 
DESMET  INTERCHANGE 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

8.605  $ 3,986,093  $ 3,399,048  $ 8,449,954 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 

08/81/95  PHONE  NO  :583-5864 

09/18/96***  73'/.  38'/. 


♦**  ESTIMATED  COMPLETION  DATE 


) 


DATE!08/11/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
MISSOULA  DISTRICT  »** 

'PRIME'COPITRACTDR 


PAGE  NO:  3 

.dept;  field  project — 


PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORimAU 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

IWTWE  PERCENT 

MOD  IF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

'/.  C(]NT. 

USED 

STPP  5a-E(ai)31 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

MT  35  1 GRAND  AVE-BIGFORK 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  it  COVER,  LIGHTING 

03/13/95 

PHONE  NO  : 755-8557 

0.377 

$ 376,656  % 389,083  $ 

380,830 

09/31/95*** 

737. 

447. 

STPS  E63-1(11)A 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  1 COVER 

03/30/95 

PHONE  NO  ; 533-5864 

RTS  363-1(13)11 

03/0a/96»** 

MULLAN  ROAD-FRENCHTOWN 

PL.  MIX  BIT.  OVERLAY,  SEAL  tCQVER 

CONTRACT  TOTAL 

5.513 

$ 1,847,991  $ 1,458,504  $ 1, 

,385,646 

957. 

757. 

SMP  E099(9it) 

HERB  RICHARDS  CONSTRUCTION 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  it  STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

03/16/95 

PHONE  NO  : 533-5863 

0.000 

$ 340,410  $ 387,471  $ 

311,058 

09/01 /95*»* 

737. 

09/01/95 

SMP  3399(94) 

JTL  GROUP,  INC. -MISSOULA 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  it  STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

04/03/95 

PHONE  NO  ; 533-5863 

0.000 

$ 345,035  $ 334,350  $ 

347,863 

09/01/95*** 

987. 

09/01/95 

IM  3(166) 

OMO  CONSTRUCTION  INC 

13/15/94 

F.P.M.  MCKINNEY,  JOHN 

INTERSTATE  SIGNING, MISSOULA  DI 

INTERSTATE  SIGN  UPGRADE 

03/30/95 

PHONE  NO  ;533-5863 

0.000 

$ 3,630,168  i 1,811,361  $ 

975,834 

11/01/95*** 

547. 

11/01/95 

STPHS  5-1(17)0 

ALPINE  CONSTRUCTION,  INC. 

03/09/95 

F.P.M.  JONES,  DEAN 

DESMET  - POLSON 

SIGNING  AND  DELINEATION 

03/33/95 

PHONE  NO  :5a3-5863 

58.400 

$ 451,384  $ 333,937  $ 

178,530 

09/01/95*** 

557. 

09/01/95 

RTS  303-1(3)5 

JENSEN  PAVING 

03/09/95 

F.P.M.  JOHNSON,  ROBERT  L. 

FLORENCE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  it  COVER 

06/05/95 

PHONE  NO  : 533-5864 

RTF  7-1(67)75 

09/39/95*** 

FLORENCE-LOLO 

SEAL  AND  COVER 

RTS  369-1(17)13 

STEVENSVILLE-SOUTH 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  it  COVER 

CONTRACT  TOTAL  i 

31.100 

$ 941,768  $ 865,998  $ 

305,304 

347. 

637. 

STPHS  1-3(64)113 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  CHRISINGER, KENNETH  L 

WEST  OF  KALISPELL 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

06/16/95 

PHONE  NO  : 755-8566 

STPHS  3(90) 

10/06/95*** 

a-LOC.-DIST. 1-INTER.  IMPROV. 

INTERSECTION  IMPROVEMENTS 

TIME 


♦**  ESTIMATED  COMPLETION  DATE 
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DATE:08/ll/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
*»»  MISSOULA  DISTRICT  »*» 

PAGE  NO:  4 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

15WARD  DATE 

PERCENT  '/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

JQMPLETED  USED 

STPHS  1-2(75)113 

WEST  OF  KALISPELL 

SLOPE  FLATTENING,  MILL  ANDFILL 

STPHS  2(88) 

DISTRICT  1-GUARDRAIL-SECONDARY 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

CONTRACT  TOTAL 

2.380 

$ 548,773  $ 587,756  % 

167,712 

29*/.  57'/. 

NH  5-2(71)57 

POLSON  READY  MIX  CONCRETE 

04/07/95 

F.P.M.  MAART,  WILLIAM  C. 

SOUTH  OF  POLSON 

BRIDGE  WIDENING,  GRADING,PLANT  MIX  BITUMINOUS  SURFACING 

05/08/95 

PHONE  NO  : 523-5856 

0.678 

$ 639,559  $ 701,614  $ 

209,280 

03/20/96*** 

30'/,  88'/. 

NH  1-1(53)32 

MONTANA  LINES,  INC 

05/04/95 

F.P.M.  ROEDEL,  DONALD 

LIBBY  PEDESTRIAN  CROSSING 

SIGNAL,  SIGNING  t PAVEMENTMARKINGS 

05/23/95 

PHONE  NO  ; 755-8559 

0.200 

$ 81,150  i 94,396  $ 

40,771 

10/15/95»*» 

43'/.  43'/. 

STPP  52-2(20)^0 

SCHELLINGER  CONST  CO., 

INC. 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

05/22/95 

PHONE  NO  : 755-8557 

7.856 

$ 7,652,203  $ 6,311,903  % 

1,870,794 

07/31 /97»#* 

30'/.  14'/. 

STPE  269-1 (1A)20 

KEENEY  CONSTRUCTION 

06/05/95 

F.^M.  JOHNSON,  ROBERT  L. 

STEVENSVILLE  SIDEWALK  IMPROVEM 

SIDEWALK  IMPROVEMENTS 

07/13/95 

PHONE  NO  ;523-5864 

0.000 

$ 57,177  $ 57,573  $ 

27,451 

01/18/96*** 

48'/.  43'/. 

RTF  1-2(83)143 

A-1  PAVING,  INC. 

06/05/95 

F.P.M.  CHRIS I NGER, KENNETH  L 

MARTIN  CITY-EAST  AND  WEST 

FLA 

SEAL  t COVER 

07/14/95 

PHONE  NO  : 755-8566 

RTF  5-3(57)110 

01/24/96*** 

KALISPELL-SOUTH 

SEAL  L COVER 

CONTRACT  TOTAL 

12.600 

$ 258,130  $ 325,282  $ 

324,142 

97'/,  33'/. 

RTF  7-1(66)44 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M.  MCKINNEY,  JOHN 

HAMILTON-NORTH  i SOUTH 

SEAL  i COVER 

07/17/95 

PHONE  NO  ;523-5863 

RTF  7-1(68)0 

11/18/95*** 

LOST  TRAIL  PASS 

SEAL  i COVER 

RTF  7-1(69)50 

HAMILTON-FLORENCE 

SEAL  t COVER 

CONTRACT  TOTAL 

37.000 

i 767,398  $ 751,111  $ 

342,885 

46'/.  09/01/95 

STPE  93-1(11)0 

MARVIN  A.  REHBEIN 

06/05/95 

F.P.M.  JOHNSON,  ROBERT  L. 

LOLO  PASS 

EROSION\SEDIMENTATION  CONTROL 

06/13/95 

PHONE  NO  :523-5864 

3.728 

i 386,546  $ 326,950  $ 

196,159 

04/29/96*** 

60'/.  35'/. 

TIME 


*»»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 


DATE:08/ll/95 

***  MISSOULA  DISTRICT  ♦»» 

PAGE  NO:  5 

~ PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  ■ 

AWARD  DATE 

PERCENT  TCDirn 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

IM  90-2(93)8A 

MULTIPLE  CONCRETE  ENTERPRISES 

06/05/95 

F.P.M.  MAART,  WILLIAM  C. 

FRENCHTOWN  EAST  t 

WEST 

PCCP  REHABILITATION  1 SLOPEFLATTENING 

07/17/95 

PHONE  NO  : 583-5856 

10.155 

i 4,886,686  i 3,709,066  $ 

178,813 

03/18/97*»» 

5'/. 

9'/. 

NH  5-8(59)67 

RIVERSIDE  CONTRACTING 

' 

06/30/95 

F.P.M.  ROBERTS,  JAMES 

POLSON  - ELMO 

GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY,  SEAL  i 

/ / 

PHONE  NO  ; 758-0531 

18.015 

$ 639,600  $ 4,138,889  $ 

68,009 

03/83/97*** 

8'/, 

0'/. 

STPP  33-1(10)1 

BLAHNIK  CONSTRUCTION,  INC. 

06/30/95 

F.P.M.  ROEDEL,  DONALD 

LIBBY  - NORTHEAST 

WIDENING  i PLANT  MIX  BIT. OVERLAY 

/ / 

PHONE  NO  :755-8559 

8.766 

$ 8,508,000  $ 8,361,717  $ 

83,619 

11/18/96*** 

1'/. 

0'/. 

STPHS  1-8(77)180 

MONTANA  LINES,  INC 

06/30/95 

F.P.M.  CHRISINGER,KENNETH  L 

IDAHO  & MERIDIAN  - 

■ KALISPELL 

GRADE,  AGG.  SURF.,  PL.  MIXBITUMINOUS  SURFACING,  SIGN  i 

/ / 

PHONE  NO  : 755-8566 

0.000 

$ 99,500  $ 108,093  $ 

1,088 

08/08/96*** 

VI, 

0'/. 

STPHS  8(96) 

RIVERSIDE  CONTRACTING 

06/30/95 

F.P.M.  CHRISINGER, KENNETH  L 

SAFETY  IMPROVEMENTS  NORTH  & SO 

SLOPE  FLATTENING  & SIGNING 

/ / 

PHONE  NO  : 755-8566 

STPHS  a(9A) 

09/08/95*** 

8 LOC.  - DIST.  1 SLOPE  FLATTEN 

SLOPE  FLATTENING  & SIGNING 

* 

CONTRACT  TOTAL 

1.805 

$ 847,778  i 306,967  $ 

3,078 

VI, 

0*/. 

NH  5-4(15)177 

RIVERSIDE  CONTRACTING 

06/30/95 

F.P.M.  CHRISINGER,KENNETH  L 

EUREKA-URBAN 

GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  1 COVER, 

08/07/95 

PHONE  NO  : 755-8566 

3.883 

i 4,879,000  $ 5,498,467  $ 

54,985 

08/04/97*** 

VI, 

01 

NH  8(811) 

MONTANA  LINES,  INC 

08/07/95 

F.P.M.  MCKINNEY,  JOHN 

DISTRICT  1 THERMOPLASTIC  PROGR 

THERMOPLASTIC  PAVEMENTMARKINGS 

/ / 

PHONE  NO  : 583-5863 

4.000 

$ 333,108  $ 888,806  $ 

0 

06/81/96*** 

0'/. 

O'l, 

STPE  8103(8) 

L.S.  JENSEN  1 SONS  INC 

08/07/95 

F.P.M.  JOHNSON,  ROBERT  L. 

RESERVE  STREET  SETTLING  BASINS 

SETTLING  BASINS 

/ /. 

PHONE  NO  ; 583-5864 

0.000 

$ 165,600  $ 118,694  $ 

0 

10/85/95*** 

0'/. 

O'l 

MISSOULA  DISTRICT  TOTALS 

i 73,795,389  % 69,488,848  $ 40,940,883 

m 

C 


»»nAii50<ewT  ifl 
HOI 

evMSsro  wiJaa  wi<i3^  m 



,.  : j....i«3  siat»w  ^ waai-' -s 

■'  5 ....  -raw  . . 


DATE:08/ll/95 

) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
»»»  BUTTE  DISTRICT  **» 

D 

PAGE  NO:  6 

PRIME  CUNIRACIOK 

MUNl.DEPI.  FIELD  PROJECT  MANAGER 

Original 

AWARD  DATE 

TERCERT  TCONT: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORf 

( BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

RS  259-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER,LARRY 

NEWLAN  CREEK  ROAD 

G,  GS,  PMS,  SiC 

11/14/94  07/19/93 

PHONE  NO  : 494-3284 

4.611 

$ 1,725,998  $ 1,507,750  $ 

1,702,812 

09/89/95*** 

98'/. 

99'/. 

RS  235-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,GS, PMS, SEAL  1 COVER 

18/80/93 

PHONE  NO  : 586-5074 

HDP-IR  9113(1)  F 

09/29/95*** 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL 

2.895 

$ 9,376,003  $ 7,250,000  $ 

6,647,641 

92'/. 

68'/. 

STPS-RDTT  273-1(4)0 

JIM  GILMAN  EXCAVATING 

INC. 

02/08/94 

F.P.M.  0'BRIEN,MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  i PL  MIX  BIT  SURF 

03/81/94 

PHONE  NO  ; 782-7443 

1.872 

$ 987,351  $ 810,739  $ 

741,883 

07/14/95 

100'/. 

92'/. 

STPP  19-1(19)1 

JIM  GILMAN  EXCAVATING 

INC. 

03/03/94 

F.P.M.  0'BRIEN,MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

04/02/94 

PHONE  NO  : 782-7443 

9.478 

i 5,074,664  $ 2,751,904  $ 

2,874,995 

03/06/96*** 

98'/. 

82'/. 

STPU  1201(4) 

JTL  GROUP,  INC. 

05/12/94 

F.P.M.  STREETER, STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  t COVER 

06/08/94 

PHONE  NO  : 587-5785 

STPS  235-1(6)5 

05/17/96*** 

NORTH  19TH  INTERCHANGE-WEST 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT. SURF.,  AND  SEAL  1 COVER 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  ^ COVER 

CONTRACT  TOTAL 

2.957 

$ 3,483,216  $ 3,483,216  $ 

3,033,052 

87'/. 

122'/. 

IM  90-3(72)189 

JIM  GILMAN  EXCAVATING 

INC. 

06/03/94 

F.P.M.  0'BRIEN,MURRAY 

DEER  LODGE  - SOUTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

08/30/94 

PHONE  NO  : 782-7443 

5.359 

$ 2,797,713  $ 1,363,023  $ 

1,242,019 

07/87/95 

100'/. 

125'/. 

RTS  278-1(8)43 

JIM  GILMAN  EXCAVATING 

INC. 

06/89/94 

F.P.M.  WILLIAMS,PAUL 

JACKSON  - NORTH 

SEAL  1 COVER 

03/16/95 

PHONE  NO  :683-6890 

17.200 

$ 276,689  $ 294,542  i 

279,923 

07/11/95 

100'/. 

50'/. 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTQN  FENCING 

FENCE 

05/03/95 

PHONE  NO  : 885-31 11 

21.000 

$ 290,562  $ 285,768  $ 

189,594 

02/04/96*** 

66'/. 

62'/. 

»♦»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

DATE:08/ll/95  »**  BUTTE  DISTRICT  ***  PAGE  NO;  7 

“ prime  contractor  MONT.DEPT.  field  project  MANAGER 

— ~mmK AWARD  DATE PERCERT '/.  CONT. 

PROJECT  number  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


SMP  1699(9^) 

CRUSH  t STOCKPILE 


CRUSH  AND  STOCKPILE 

0.000 


JTL  GROUP,  INC. 

268, S50  $ 28^,000  $ 215,391 


10/03/9'»  F.P.M.  HELD,  TERRY 

12/07/9^  PHONE  NO  : 285-31 11 

09/01 /95*»»  76'/.  09/01/95 


BR  9001(21) 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

0.406 


SLETTEN  CONSTRUCTION  CO. 

CONC.  BEAM  BRIDGE  8.  APPROACHES 

$ 274,836  $ 265,515  $ 175,201 


11/17/94  F.P.M.  WILLIAHS,PAUL 

04/18/95  PHONE  NO  : 683-6290 

10/21/95***  66'/.  79'/. 


STPP  50-2(25)82 
BOZEMAN-FOUR  CORNERS 


6.159 


H K CONTRACTORS  INC 

GR.,  AGG.  SURF.,  PMS,  SEAS  tCOVER,’wiDEN  AND  PS  Cok  BEAM 

$ 9,072,324  $ 7,378,871  $ 2,150,555 


12/15/94  F.P.M.  MCCORMICK,  THOMAS 

03/14/95  PHONE  NO  ;586-5074 

05/04/97***  29'/.  20'/. 


RTS  231-1(4)3 

JlH  GILMAN  EXCAVATING  INC. 

GREEN  MEADOW  DR.  - NORTH  LEW 

PMS, 

OVERLAY  AND  SEAL  & COVER 

RTS  282-1(1)0 

MONTANA  CITY  - BLUE  SKY  HEIGHT 

PMS, 

OVERLAY  AND  SEAL  1 COVER 

RTS  284-1(1)0 

SPOKANE  CR.  ROAD 

PMS, 

OVERLAY  AND  SEAL  t COVER 

CONTRACT  TOTAL  15.400 

$ 871,609  $ 869,523  $ 693,548 

02/01/95  F.P.M.  ARVISH,MIKE 
04/04/95  PHONE  NO  ; 782-9327 
08/03/95 


100'/. 


25'/. 


RTS  441-1(4)0 
FAIRMONT  HOT  SPRINGS-EAST 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
3.000  $ 230,917  $ 229,413  i 265,646 


03/09/95  F.P.M.  O'BRIEN, MURRAY 

05/08/95  PHONE  NO  :782-7443 

02/13/96***  98'/.  29'/. 


IM  2(66) 

BOULDER  HILL  - HELENA 


DIAMOND  CONSTRUCTION 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 
0.000  $ 929,797  $ 896,750  i 652,323 


04/07/95  F.P.M.  CHRISTENSEN  KEVIN 

05/08/95  PHONE  NO  ; 444-6326 

03/15/96***  73'/.  27'/. 


IM  15-1(85)0 
MONIDA-LIMA 


RTF  29-4(18)89 
MONTANA  STREET 
RTM  1207(1) 
NORTH  7TH  AVE. 
RTM  1805(5) 
MONTANA  STREET 


PLANT  MIX  BITUMINOUS 

17.983 

N.  BUTTE 

PLANT  MIX  BIT.  SURF. 

BOZEMAN 

PLANT  MIX  BIT.  SURF. 

S.  BUTTE 

PLANT  MIX  BIT.  SURF. 

JIM  GILMAN  EXCAVATING 
OVERLAY, SEAL  I COVER 
$ 6,293,308  $ 5,331,113  $ 


JIM  GILMAN  EXCAVATING 
OVERLAY, SEAL  t COVER 

OVERLAY, SEAL  i COVER 

OVERLAY, SEAL  i COVER 


INC. 

53,313 


INC. 


05/04/95  F.P.M.  WILLIAMS,PAUL 

/ / PHONE  NO  : 683-6290 

07/12/97***  1'/.  20'/. 


05/04/95  F.P.M.  ARVISH,MIKE 
06/12/95  PHONE  NO  : 782-9327 
08/12/95*** 


TIME 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

DATE;08/ll/95  »»»  BUTTE  DISTRICT  *»*  PAGE  NO:  8 

PRIME  CONTRACTOR MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL AWARD  DATE PERCENT iTCDNT: — 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPE  8(161) 

3 LOCATIONS  BUTTE  DISTRICT  SIDEWALK,  RAMPS,  CURB  & GUTTER  AND  ISLAND  CAPS 

CONTRACT  TOTAL  4.780  $ 710,453  $ 765,958  $ 434,413 


53'/! 


47'/. 


IM  90-6(70)313 
ROCKY  CANYON 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  I COVER  AND  BRIDGE  DECK 
5.160  $ 4,954,841  $ 4,673,651  $ 780,887 


06/05/95  F.P.M.  STREETER, STEFAN 

06/86/95  PHONE  NO  : 587-5785 

05/19/97*»»  17'/.  18'/. 


STPHS-STPP  8(98) 

DISTRICT  8 GUARDRAIL  GUARDREIL  i SIGNING 

0.000 


SCOTT  LONG  CONSTRUCTION 
154,888  $ 118,950  $ 84,346 


06/05/95  F.P.M.  PAUL  JAGODA 

07/17/95  PHONE  NO  : 885-31 11 

01/81/96»»*  80'/.  50'/. 


IM  8(67) 

DISTRICT  8-EROSION  ^ RAMP  MODI 

0.856 


JIM  GILMAN  EXCAVATING  INC. 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

i 170,878  $ 155,594  $ 1,556 


06/05/95  F.P.M.  O'BRIEN, MURRAY 

/ / PHONE  NO  : 788-7443 

08/81 /96**»  1'/.  89'/. 


I 

I 


RTS  437-1(1)5 
RADERSBURG-SOUTH 
RTS  885-1(1)0 
TOSTON-RADERSBURG 
CONTRACT  TOTAL 


BLAHNIK  CONSTRUCTION,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  I COVER 
18.900  $ 635,589  $ 655,548  $ 880,796 


06/05/95  F.P.M.  BRAZILL,WILLIAM 
06/88/95  PHONE  NO  :788-1797 
10/09/95*** 


34'/. 


85'/. 


RTF  60-1(7)0 

WHITE  SULPHUR  SPRINGS  - NORTH 
RTF  14-8(16)84 
MEAGHER  COUNTY  LINE  - EAST 
CONTRACT  TOTAL  19.700 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 
$ 1,015,830  i 1,038,683  $ 


STSSTPNH  8(197) 

DIST.  1 EPOXY  PAVEMENT  MARKING  EPOXY  PAVEMENT  MARKING 

IMSTPSTXNH  8(198) 

DIST.  8 EPOXY  PAVEMENT  MARKING  EPOXY  PAVEMENT  MARKING 

CONTRACT  TOTAL  818.400 


ACCENT  STRIPE  INC 

981,000  $ 659,100  $ 


680,805 


819,598 


06/05/95  F.P.M.  HELD.  TERRY 
06/19/95  PHONE  NO  :885-3111 
08/18/96*** 

65'/.  87'/. 


06/30/95  F.P.M.  PATTON,  SUSAN 

07/13/95  PHONE  NO  :885-3111 

10/06/95*** 

33'/.  0'/. 


IM  8(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 

1.554 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

$ 1,988,000  $ 1,813,613  $ 


103,889 


06/30/95  F.P.M.  O'BRIEN, MURRAY 

/ / PHONE  NO  : 788-7443 

07/19/97***  9'/.  0'/. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 


DATE:08/ll/95 

»»*  BUTTE  DISTRICT  *»» 

PAGE  NO:  9 

“ ^ PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

DRim: 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

'/.  CONT. 

USED 

STPHS  S(167) 

DISTRICT  S ELECTRICAL 

0.000 

SCOTT  CONSTRUCTION  INC. 

SIGNING  t FLASHING  BEACONS 

$ 24,114  $ 25,012  $ 

0 

08/07/95 
/ / 

11/15/95*** 

F.P.M.  ZORN,  CHERYL 
PHONE  NO  : 782- 1797 
0'/. 

0’/. 

IM-STPP-NH  2(313) 

DISTRICT  2 EPOXY  PAVEMENT  MARK 

187.800 

MARK  RITE  LINES  OF  MONT., INC 

EPOXY  PAVEMENT  MARKING 

$ 863,260  i 675,096  $ 

0 

08/07/95 
/ / 

06/21/96*** 

F.P.M.  ZORN,  CHERYL 
PHONE  NO  : 782- 1797 
0'/. 

0'/. 

MMS  2195(611) 

MONTANA  AVENUE-HELENA 

0.590 

MARONICK  CONST.  CO.,  INC 

WIDEN  t PLANT  MIX  SURF. OVERLAY 

$ 393,023  $ 397,260  $ 

0 

08/07/95 
/ / 

05/10/96*** 

F.P.M.  ARVISH,MIKE 
PHONE  NO  : 782-9327 

oy. 

0*/. 

BUTTE  DISTRICT  TOTALS 

$ 53,777,786 $ 43,380,532 % 23,382,260 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

DATE:08/ll/95  »*»  GREAT  FALLS  DISTRICT  ***  PAGE  NO;  10 

PRIME  CONTRACTOR RDRTTDEPT:' FIELD  PROJECT  MANAGER 

DRMRRC AWARD  DATE PERCERT”-^ '/.  CONT. 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MQDIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPX  0002(39) 

SWANSTQN  EQUIPMENT  CO. 

07/01/92 

F.P.M.  GARY  BERG 

DURABLE  PVMT.  MARKINGS 

- STWD. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  ;378-2613 

0.000 

$ 

1,840,995  $ 1,624,530  $ 

1,448,001 

10/06/95### 

89'/. 

09/01/96 

NH  10-2(16)52  F 

SK  CONSTRUCTION,  INC. 

APPR 

07/30/93 

F.P.M.  GARY  BERG 

LOMA  - N. 

G,  GS,  PMS,  AND  StC 

07/14/95 

09/15/93 

PHONE  NO  ; 378-2613 

9.739 

$ 

9,709,790  $ 7,817,973  $ 

8,439,905 

09/29/95### 

98'/. 

83'/. 

NH  10-2(20)20  F 
FORT  BENTON  NORTH  i SOUTH 
RTS  223-1 (A)0 
FORT  BENTON  - N. 

CONTRACT  TOTAL 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

PMS  OVERLAY 

PL.  MIX.  BIT.  OVERLAY  ANDSEAL  I COVER 

38.801  $ A,EA9,7A7  $ A,8A9,7A7  $ 3,882,502 


05/12/9A  F.P.M.  RANDY  AAFEDT 
07/1A/9A  PHONE  NO  :77l-7170 
01/16/97*»» 


91'/. 


%% 


RTS  221-1(2)0 
CHOTEAU-DUTTON 

23.633 


STPP  3-2(22)A2 
CHOTEAU  PRIDE 

0.190 


SMP  2599(9A) 

CRUSH  i STOCKPILE-GT.  F.  DIST. 

0.000 


STPS  223-2(A)3A 
MARIAS  RIVER  - NORTH 

6.72A 


NH-IR  315-5(12)1  F 

1-315  INTERCHANGE  - GREAT  FALL 

1.28A 


BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

% 1,A23,A92  $ 1,339,608  $ 1,108,528 


BLAHNIK  CONSTRUCTION,  INC. 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  i COVER 

$ 235,998  $ 220,563  $ 175,335 


CRUSH  t STOCKPILE 


HOLLOW  CONTRACTING 
$ 171,600  i 149,800  $ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  iCOVER,  MMS  STOCKPILE 

$ 1,506,266  $ 1,321,559  $ 1,289,241 


UNITED  MAT'LS  OF  GREAT  FALLS 
GR.  AGG.  SURF.,  PMS,  SEAL  tCOVER,  REVISE  5 BRIDGES,  TWO 

$ 7,261,669  $ 5,676,356  $ 3,062,024 


06/29/94  F.P.M.  TERRY  WICKMAN 

08/31/94  PHONE  NO  : 278-7931 

00/01/95  100'/.  73'/. 


08/03/94  F.P.M.  TERRY  WICKMAN 

10/24/94  PHONE  NO  :278-7931 

08/01/95  100'/.  71'/. 


10/03/94  F.P.M.  BILL  LAY 

/ / PHONE  NO  :864-5310 

09/01/95*»»  0'/.  09/01/95 


10/14/94  F.P.M.  DENNIS  LEO 

10/21/94  PHONE  NO  ;434-2470 

ll/01/95»»*  98'/.  71'/. 


12/15/94  F.P.M.  DOUG  WILMOT 

01/23/95  PHONE  NO  :771-7346 

03/05/97#*»  54'/.  25'/. 


BR“STPLI  5211(5)  F 

9TH-10TH  ST  CONNECTOR  BRIDGE  BRIDGE  AND  APPROACHES 

0.360 


SLETTEN  CONSTRUCTION  CO. 
6,928,881  $ 5,834,970  $ 1,433,596 


12/15/94  F.P.M.  RANDY  AAFEDT 

01/16/95  PHONE  NO  :771-7170 

01/02/97#*#  25'/.  26'/. 


###  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  07/31/95 

DATE:08/ll/95  **»  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  11 

— PRIME  CONTRACTOR’  ’ — MONT'.DEPT'.TIELD  PROJECT  MANAGER 

" — — — — — ORnnuni: award  date — percert ■/.  cdnt. 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED US^ 


STPP  3-2(83)51 

SMITH  PAVING  8.  CONTRACTING  ENT 

02/01/95 

F.P.M.  TERRY  WICKMAN 

8 MILES  NORTH  OF  CHOTEAU 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

/ / 

PHONE  NO  : 278-7931 

0.151 

$ 

172,899  $ 150,153  $ 

1,502 

12/30/95*** 

1'/. 

0'/. 

STPP  80-1(11)13 

J & S CONSTRUCTION 

02/01/95 

F.P.M.  RANDY  AAFEDT 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

BRIDGE  REPLACEMENT  WITHCULVERT  STOCKPASS 

02/23/95 

PHONE  NO  :771-7170 

0.223 

$ 

333,855  $ 348,833  $ 

317,694 

10/31/95*** 

91*/. 

98'/. 

STPHS  60-2(31)40 

MARQUIS  EXCAVATING 

02/01/95 

F.P.M.  BILL  LAY 

NORTH  OF  NEIHART 

SIGNING  1 SLOPE  FLATTENING 

07/17/95 

PHONE  NO  :864-5310 

0.327 

i 

45,341  $ 47,774  $ 

478 

09/29/95*** 

n 

50'/. 

RTS  434-1(3)0 

JIM  GILMAN  EXCAVATING  INC. 

02/01/95 

F.P.M.  MIKE  KLETTE 

WOLF  CREEK  - NORTHWEST 

PMS,  OVERLAY  AND  SEAL  t COVER 

04/19/95 

PHONE  NO  : 278-7931 

17.570 

$ 

1,097,651  $ 1,070,268  $ 

232,425 

08/05/95 

100'/. 

33'/. 

IM  15-6(28)323  F 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

05/04/95 

PHONE  NO  ; 278-7931 

11.568 

$ 

8,121,632  $ 7,398,020  $ 

1,654,492 

10/12/97*** 

22'/. 

16'/. 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAYOBLITERATION 

/ / 

PHONE  NO  :771-7170 

0.325 

$ 

757,860  $ 478,500  $ 

0 

04/15/96*** 

0'/. 

0'/. 

RTF  80-1(12)15 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M.  RANDY  AAFEDT 

S.E.  FT.  BENTON-GERALDINE 

COLD  RECYCLE,  PLANT  MIX  BIT. SURFACING  OVERLAY,  SEAL  t 

08/02/95 

PHONE  NO  :771-7170 

13.300 

$ 

1,208,824  $ 1,184,418  $ 

0 

06/14/96*** 

0'/. 

07, 

STSNHSTXSTP  2(148) 

ACCENT  STRIPE  INC 

06/30/95 

F.P.M.  GARY  BERG 

DISTRICT  3 - EPOXY  PAVEMENT  MA 

EPOXY  PAVEMENT  MARKING 

/ / 

PHONE  NO  ;378-2613 

STPSTSNH  2(199) 

07/20/96*** 

DIST.  3 EPOXY  PAVEMENT  MARKING 

EPOXY  PAVEMENT  MARKING 

CONTRACT  TOTAL  235.800 

$ 

681,852  $ 761,876  $ 

0 

0'/. 

07, 

STPP  41-1(10)28 

PUMCO 

06/30/95 

F.P.M.  MIKE  KLETTE 

DEVILS  DIP  - NORTH  t SOUTH 

SLOPE  FLATTENING 

/ / 

PHONE  NO  : 278-7931 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 


DATE : 08/ 1 1 /95 ***  GREAT  FALLS  DISTRICT  *** PAGE  NOME 


PRTirCORTRRCTDir 

RDNT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORim: 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE' 

MODIF. 
WORK  COMP. 

PERCENT 

WORK  BEG.  PROJECT 

COMPLETED 

'/.  CQNT. 

USED 

RTF  <tl“l(lS)19 

19  MILES  N.  OF  AVON  - NORTH 
CONTRACT  TOTAL 

16.1A0 

COLD  RECYCLE,  SEAL  i COVER 

$ 717,000  $ 1,316,733 

$ 0 

08/30/96#** 

0'/. 

0'/. 

GREAT  FALLS  DISTRICT  TOTALS' 

$ '^6,465,351  % W,99r,Mr 

i e3,o«»5,728 

5751 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 


DATE:08/ll/95  ***  GLENDIVE  DISTRICT  »»*  PAGE  NO:  13 

— — ' — — PRTHETMRACTOR  — RQWT.DEPT.'  HELD  PROJECT  MANAGER 


PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE  PERIIRT  TCORTT 

MODIF.  WORK.  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

BR-STPP-STPE  26-1(9)1 

SLETTEN  CONSTRUCTION  CO. 

PEND 

07/08/93 

F.P.M.  BACON,  DAVID 

Y'STONE  RV.  BR.-S.E.  OF  SIDNEY 

STR.  t APPR'S. 

06/22/95 

i 07/26/93 

PHONE  NO  : 365-2877 

0.938 

$ 7,594,044  $ 5,495,407  $ 

5,787,307 

09/29/95*** 

98'/. 

76'/. 

NH  1-9(29)546 

L.  SCANLAN  CONTRACTOR 

APPR 

05/12/94 

F.P.M.  PISK,  RANDAL 

GOUDGE  COULEE  BRIDGE 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 

07/14/95 

I 08/02/94 

PHONE  NO  : 228-9478 

0.045 

$ 206,551  $ 212,631  $ 

234,586 

10/08/95#»» 

98'/. 

117'/. 

NH  37-2(12)54 

SK  CONSTRUCTION,  INC. 

06/09/94 

F.P.M.  MARTIN,  DOUGLAS 

ASHLAND  WEST 

GRADING,  AGG.SURF.,  PMS.,SEAL  1 COVER,  BRIDGE  WIDENING 

08/08/94 

PHONE  NO  : 784-2569 

7.978 

$ 4,268,177  $ 4,670,150  i 

3,883,407 

11/22/96*** 

83'/. 

71'/. 

NH  62-2(15)12  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

08/03/94 

F.P.M.  ARTHUR,  RONALD 

T. 

SOUTH  OF  CULBERTSON  SOUTH 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  8c  COVER 

09/19/94 

PHONE  NO  : 787-5701 

9.049 

$ 7,848,335  $ 6,558,664  $ 

3,628,243 

ll/10/96»»* 

55'/. 

60'/. 

BR  9053(15) 

COP  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER  N.W.  OF  HINSDALE  - 

204  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

05/03/95 

PHONE  NO  :653-1050 

0.396 

$ 959,626  i 777,777  $ 

325,057 

09/15/95»*» 

42'/. 

55'/. 

STPE  1-10(35)590 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN,  LANDSCAPING 

10/26/94 

PHONE  NO  :653-1050 

0.046 

$ 90,015  $ 77,986  $ 

64,865 

09/29/95*»* 

83'/, 

95'/. 

STPU  5002(8) 

CENTURY  COMPANIES,  JV 

09/01/94 

F.P.M.  LAUCKNER,  JAMES 

EAST  BARRY  STREET-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY 

03/17/95 

PHONE  NO  : 365-2877 

M 5001(3) 

09/29/95#** 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER 

M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

STPP  5002(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 

PL.  MIX  BIT.  SURF.  OVERLAY, SIGNALS  i LIGHTING 

CONTRACT  TOTAL  0.000 

$ 1,791,488  $ 599,381  $ 

594,657 

94'/. 

104'/. 

BR  9043(13) 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

COTTONWOOD  CR.  - N.OF  WOLF  POI 

PIPE  8.  APPROACHES 

11/14/94 

PHONE  NO  : 653- 1050 

0.016 

$ 189,459  $ 144,000  $ 

147,005 

10/08/95*** 

98'/. 

102’/. 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

»*»  GLENDIVE  DISTRICT  *»»  PAGE  NO;  l^f 

nmriMfiCTDr mRr.DEPT.  field  project  manager 

ORIGINAL' AWARD  DATE PERCENT '/.  CONT. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


SMP  1199(94) 

FISHER  SAND  AND  GRAVEL  CO. 

10/03/94 

F.P.M.  EIDE,  LEON 

CRUSH  8.  STOCKPILE 

CRUSH  AND  STOCKPILE 

03/08/95 

PHONE  NO  :365-3877 

0.000 

$ 447,750  $ 

438,700 

$ 361,510 

08/08/95 

100*/. 

09/01/95 

SMP  1799(94) 

FISHER  SAND  AND  GRAVEL  CO. 

10/03/94 

F.P.M.  FRETTE,  KURT 

CRUSH  1 STOCKPILE 

CRUSH  AND  STOCKPILE 

05/31/95 

PHONE  NO  :333-1093 

0.000 

$ 456,135  $ 

513,875 

$ 411,433 

07/31/95 

100'/. 

09/01/95 

SMP  5399(94) 

CENTURY  COMPANIES, 

JV 

10/03/94 

F.P.M.  PISK,  RANDAL 

CRUSH  i STOCKPILE  - GLENDIVE  D 

CRUSH  AND  STOCKPILE 

11/07/94 

PHONE  NO  -.338-9478 

0.000 

$ 390,000  $ 

373,750 

$ 135,003 

09/01 /95»*» 

36'/. 

09/01/95 

IM  94-6(41)191 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/14/94 

F.P.M.  EIDE,  LEON 

DAWSON  COUNTY  LINE  - EAST  - 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER  AND  MMS  STOCKPILE 

03/30/95 

PHONE  NO  : 365-3877 

18.787 

$ 4,744,998  i 

3,983,405 

$ 1,393,373 

13/04/96#** 

35'/. 

37'/. 

STPP-NH-STPE  0003(38) 

CENTURY 

COMPANIES, 

JV 

11/17/94 

F.P.M.  FRETTE,  KURT 

PLASTIC  STRIPING  REHAB.-DIST. 

PMS  OVERLAY,  SEAL  i COVER 

03/14/95 

PHONE  NO  ; 333- 1093 

7.430 

$ 3,350,495  $ 

3,058,503 

$ 1,333,831 

09/01 /95»** 

64*/. 

09/01/95 

STPS  343-1(10)0  F 

WICKENS 

CONSTRUCTION,  INC. 

11/17/94 

F.P.M.  PISK,  RANDAL 

MALTA  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL 

i COVER  AND  BRIDGE 

03/30/95 

PHONE  NO  : 338-9478 

6.977 

i 4,573,531  $ 

3,980,356 

i 3,550,646 

04/31 /97**» 

64'/. 

53'/. 

RTF  37-3(11)14 

PRINCE, 

INC. 

13/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

13.5  MILES  NORTH  OF  EKALAKA  - 

PMS  OVERLAY,  SEAL  1 COVER 

04/37/95 

PHONE  NO  ;333-1093 

RTF  43-3(3)30 

30  MILES  NORTH  OF  FLOWING  WELL 

PMS  OVERLAY,  SEAL  t COVER 

11/35/95*** 

CONTRACT  TOTAL  37.300 

$ 1,815,481  $ 

1,849,330 

$ 571,615 

31'/. 

73'/. 

SMP  1399(94) 

PRINCE, 

INC. 

13/15/94 

F.P.M.  MARTIN,  DOUGLAS 

CRUSH  i STOCKPILE  - GLENDIVE  D 

CRUSH  i STOCKPILE 

05/17/95 

PHONE  NO  .-784-3569 

0.000 

$ 393,350  $ 

397,010 

$ 67,151 

09/01 /95*»» 

33'/. 

09/01/95 

SMP  3899(94) 

PRINCE, 

INC. 

13/15/94 

F.P.M.  SWANSON.  ROBERT  E. 

CRUSH  t STOCKPILE  - GLENDIVE  D 

CRUSH  1 STOCKPILE 

04/03/95 

PHONE  NO  :333-1093 

0.000 

$ 348,750  $ 

347,155 

% 330,933 

09/01/95*** 

93'/. 

09/09/95 

***  ESTIMATED  COMPLETION  DATE 
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PRIfrCONTRSCTDR 

H0r;iJEPT7TIELD  PROJECT  MANAGER 

MUIRRC 

AWARD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

STPP-NH  2(136) 

PEC  INC 

02/01/95 

F.P.M.  PISK,  RANDAL 

WOLF  POINT  AREA  - CULVERTS 

CULVERT  REPAIR 

03/20/95 

PHONE  NO  : 228-9478 

0.693 

$ 470,980  $ 498,688  $ 

438,448 

12/14/95*#* 

88'/. 

98'/. 

RTS  251-1(1)0 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  SWANSON,  ROBERT  E. 

SPROLE  - NORTH 

PMS  OVERLAY  AND  SEAL  i COVER 

03/30/95 

PHONE  NO  :232-1093 

RTS  2^f3-l(l)15 

SACO  - NORTHWEST 

RTS  251-2(4)38 

PMS  OVERLAY  AND  SEAL  1 COVER 

09/29/95#** 

14  MI. SOUTH  OF  FLAXVILLE  - NO 
RTS  344-1(6)0 

PMS  OVERLAY  AND  SEAL  i COVER 

BROCKTON  - NORTH 

RTS  511-1(1)0 

PMS  OVERLAY  AND  SEAL  1 COVER 

FLAXVILLE  NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

94.000 

$ 4,148,981  $ 3,799,526  $ 

1,954,908 

51'/. 

53'/. 

NH  62-1(8)0 

FRANZ  CONSTRUCTION 

03/09/95 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  AREA 

GRADE,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

07/14/95 

PHONE  NO  ;787-5701 

0.842 

$ 404,132  $ 269,969  i 

2,700 

11/27/95*** 

1'/. 

50'/. 

IM  2(157) 

PAVETECH  ASPHALT  ENG. 

INC. 

04/07/95 

F.P.M.  MARTIN,  DOUGLAS 

GLENDIVE  DISTRICT  CRACK  SEALIN 

CRACK  SEALING 

05/22/95 

PHONE  NO  ; 784-2569 

51.900 

i 332,185  $ 344,076  $ 

177,885 

04/03/96*** 

52'/. 

11/15/95 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 365-2877 

9.233 

$ 2,572,642  $ 2,485,218  $ 

0 

09/29/95*** 

07, 

29'/. 

STPP  25-1(21)36 

WICKENS  CONSTRUCTION, 

INC. 

06/05/95 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT-SOUTH 

GRADE,  AGGREGATE  SURFACING.CTB,  PLANT  MIX  BITUMINOUS 

/ / 

PHONE  NO  ;653-I050 

9.821 

$ 6,527,624  $ 5,824,462  $ 

80,423 

08/19/97*** 

1'/. 

8'/. 

RTF  27-2(12)36 

PRINCE,  INC. 

06/05/95 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  COVER 

06/17/95 

PHONE  NO  :232-1093 

RTF  31-1(10)34 

OPHEIM  - SOUTH 

RTF  42-2(4)37 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

02/01/96*** 

37  MI.  NORTH  OF  FLOWING  WELLS 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

40.400 

$ 2,336,755  i 2,382,150  $ 

562,723 

24'/. 

16'/. 

:!i  ***  ESTIMATED  COMPLETION  DATE 


TIME 


<c 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 


DATE; 08/ 11/95  »*»  GLENDiyE  DISTRICT  »** PAGE  NO:  16 


CONTRACTOR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  rarn 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED  1 

JSED 

BR  9013(12) 

AtCRICAN  CONTRACTING,  INC. 

06/30/95 

F.P.M.  BACON,  DAVID 

ASH  CR  - 30  MILES  SW  OF  PLEVNA 

CULVERT  INSTALLATION 

/ / 

PHONE  NO  : 365-2877 

BR  9013(11) 

03/28/96**# 

O' FALLON  CR  - 31  MILES  SW  OF  P 

CULVERT  INSTALLATION 

CONTRACT  TOTAL  0.312 

$ 

354,000 

$ 255,686 

$ 

0 

07, 

0’/. 

BR  9036(15) 

HACKIN  CONSTRUCTION  CO 

08/07/95 

F.P.M.  PISK,  RANDAL 

BIG  WARM  SPRINGS  CR  - S OF  MAL 

PRESTRESSED  CONCRETE  BRIDGEAND  APPROACHES 

/ / 

PHONE  NO  ; 228-9478 

0.300 

$ 

231,058 

* 213,716 

$ 

0 

07/12/96***  0'/. 

0'/. 

STPS-STPP  PlPl^t) 

MARK  RITE  LINES  OF 

MONT., INC 

08/07/95 

F.P.M.  LAUCKNER,  JAMES 

DISTRICT  ^ EPOXY  PAVEMENT  HARK 

EPOXY  PAVEMENT  HARKING 

/ / 

PHONE  NO  : 365-2877 

95.100 

$ 

321,235 

$ 250,259 

$ 

0 

05/24/96***  07, 

07, 

STPE  2(168) 

B t K CONSTRUCTION 

LTD,  CO. 

08/07/95 

F.P.M.  MARTIN,  DOUGLAS 

DISTRICT  EROSION  CONTROL 

EROSION  CONTROL 

/ / 

PHONE  NO  : 784-2569 

0.000 

$ 

33,572 

$ 24,360 

% 

0 

10/25/95***  0'/. 

07, 

GLENDIVE  DISTRICT  TOTALS 

$ 56j000jS29 

% 48,715,172 

$ 24,917,606 

51'/. 
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DATE;Q8/ll/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
*»*  BILLINGS  DISTRICT  »»* 

" PRIME  CONTRACTOR 


ESTIMATE 


ORIBINAL shard  DATE 
ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO:  17 

TDNI.UtPT.  FIELD  PHUJECT  MANAGER 

PERCERT  ITCONT. 

WORK  BEG.  PROJECT 

COMPLETED USED 


IM-STPU  90-8(123)^46  F 
W.  BILLINGS  INTERCHANGE 


G,  GS,  PMS,  I STR'S. 

0.400 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
7,3E0,89E  $ 6,3S7,86E  i 6, 794, BEE 


PEND 

06/E0/95 


06/03/93  F.P.M.  SLOE,  DAVID  A. 

07/E8/93  PHONE  NO  :E48-30E7 

10/08/95*»»  98'/.  98'/. 


TIME 


PLH-STPP  S8-E( 18)45 
BEARTOOTH  PASS  - N. 


I5.0E1 


RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S t C,  GABIONRETAINING  WALLS,  1 VISTA  POINT 

$ 7,875,954  $ 6,767,677  $ 6,571,071 


08/E5/93  F.P.M.  NEVILLE,  GARY 

09/E3/93  PHONE  NO  :E56-17E0 

09/S9/95***  97'/.  09/01/95 


NH  14-4(11 )1E5 
RYEGATE  - W. 


5.459 


SLETTEN  CONSTRUCTION  CO. 
WIDENING,  PMS  OVERLAY,  SEAL  iCOVER 

$ 1,845,739  $ 8,169,3E6  $ 8,303,770 


18/16/93  F.P.M.  GRESS,  STAN 

03/07/94  PHONE  NO  : 568-8834 

10/10/95**»  98'/.  93'/, 


RTS  300-1(6)0 
RYEGATE  - SOUTH 
RTS  310-8(8)33 
MUSSELSHELL  - SOUTH 
CONTRACT  TOTAL 


18.900 


MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELING,SEAL  t COVER 
PLANT  MIX  BIT  OVERLAY, SEAL  I COVER 


i 575,158  i 599,799  $ 539,799 


03/03/94  F.P.M.  GRESS,  STAN 
08/83/94  PHONE  NO  : 568-8234 
06/14/95 


100'/. 


96'/. 


RTS  416-1(7)0 
BILLINGS  - SOUTH 
RTS  298-1(6)8 
MCLEOD  - N.  E. 
CONTRACT  TOTAL 


17.600 


H.L. 

PLANT  MIX  BIT  LEVELING,SEAL  t COVER 

BLANT  MIX  BIT  OVERLAY, SEAL  t COVER 
$ 868,590 


OSTERMILLER  CONST. , INC. 

i 666,084  $ 590,144 


APPR 

07/17/95 


03/10/94 

07/07/94 

07/13/95 


F.P.M.  BERGEN,  PERRY 
PHONE  NO  : 938-4878 


100'/. 


91'/. 


NH  63-6(4)89  F 
EDDIES  CORNER  - SOUTH 


10.358 


GR,  AGG.  SURF., 


PL 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
. MIX  BIT.SURF.  AND  SEAL  i COVER 

$ 8,537,068  $ 7,644,405  $ 8,563,779 


05/18/94  F.P.M.  TILZEY,  RONALD 

05/84/94  PHONE  NO  : 538-8731 

10/83/96*»*  98'/.  68'/. 


STPS  300-1(3)6 
BIG  COULEE  ROAD 


3.155 


EMPIRE  SAND  AND  GRAVEL  CO .,  INC 

GRADING,  AGGREGATE  SURFACING 

% 1,463,387  $ 1,383,143  $ 1,549,358 


06/29/94  F.P.M.  GRESS,  STAN 

11/07/94  PHONE  NO  : 568-8834 

05/89/96***  98'/.  55'/. 


STPU  1084(3) 

STATE  AVENUE-BILLINGS 


1.710 


MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER,WATER,  LIGHTING  I SIGNALS 

$ 7,111,335  $ 4,983,134  $ 3,318,158 


06/89/94  F.P.M.  KEGLEY,  MEL 

07/86/94  PHONE  NO  : 858-9831 

07/85/96***  67'/.  81'/. 


»**  ESTIMATED  COMPLETION  DATE 


■ ) 


DATE;08/ll/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
*»*  BILLINGS  DISTRICT  »** 

PRIME  CONTRACTOR 


PAGE  NO;  18 

r;i5EPT:  FIELD  PROJECT 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF 


■ ORIGINAL AWARD  DATE PERCENT HOTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


STPHS  loeo(ll) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/29/94 

F.P.M.  KEGLEY,  MEL 

BILLINGS-LAUREL  RD  1 MOORE  LN 

SIGNAL  WARNING  SYSTEM 

10/11/94 

PHONE  NO  ;252-9831 

0.E67 

$ 198,798  $ EE1,305  $ E03,730 

09/29/95*#* 

92*/. 

93’/. 

STPSNHSTPPI  Sd'fl) 

MARK  RITE  LINES  OF  MONT., INC 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

$ 531,904  $ 361,046  $ 150,S81 

10/06/95*** 

42'/. 

10/15/94 

RTS  AE0-1(E)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/29/94 

F.P.M.  BERGEN,  PERRY 

ABSAROKEE  - WEST 

PMS  OVERLAY,  SEAL  t COVER 

09/13/94 

PHONE  NO  ; 932-4872 

6.943 

$ 429,018  $ 386,362  $ 374,610 

07/15/95 

100’/. 

76’/. 

BR  9014(13) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

08/24/94 

PHONE  NO  :538-8731 

BR  9014(1S) 

ROSS  FORK  CR.  - N.W.  OF  MOORE 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

08/29/95*** 

CONTRACT  TOTAL 

0.500 

$ 514,706  $ 463,213  $ 410,678 

89'/. 

71’/. 

BR  9033(7) 

COP  CONSTRUCTION  CO. 

08/03/94 

F.P.M.  SACKS,  RAY 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

10/05/94 

PHONE  NO  : 538-8731 

0.174 

$ 419,702  $ 347,310  $ 338,225 

09/02/95*** 

97’/. 

88’/. 

NH  53-l(17)S8  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/17/94 

F.P.M.  NEVILLE,  GARY 

BROADVIEW  - SOUTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  ^ COVER 

12/21/94 

PHONE  NO  : 256- 1720 

6.E39 

$ 5,236,315  $ 5,087,200  $ 2,336,712 

12/29/96*** 

46’/. 

34’/. 

BR  900E(1E) 

EDWARD  T.  CORPS  CONST. 

11/17/94 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER 

CONC.  BEAM  BRIDGE  L APPROACHES 

06/05/95 

PHONE  NO  : 252-7329 

0.406 

$ 456,757  $ 458,847  $ 149,119 

09/15/95*** 

32’/. 

09/15/95 

SMP  E99(94) 

KONITZ  CONTRACTING,  INC. 

11/17/94 

F.P.M.  NELSON,  ROD 

CRUSH  i,  STOCKPILE  - BILLINGS 

CRUSH  AND  STOCKPILE 

12/24/94 

PHONE  NO  ; 252-9735 

0.000 

$ 541,520  $ 535,000  $ 449,823 

09/01/95*** 

84’/. 

09/01/95 

NH  16-1(35)E3  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/01/95 

F.P.M.  SLOE,  DAVID  A. 

YELLOWSTONE  COUNTY  LINE  N & S 

GR.,  AGG.  SURF.,  PMS,  SEAL  &COVER  AND  THREE  BRIDGES 

04/11/95 

PHONE  NO  : 248-3827 

6.365 

$ 6,628,952  $ 7,257,661  $ 1,627,412 

05/07/97*** 

22’/. 

34’/. 

TIME 


*»»  ESTIMATED  COMPLETION  DATE 


DATE; 08/ 11/95 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


STPP  78-2(lA)A6 
PRATTEN/PIKE/9TH  - COLUMBUS 


RTS  838-2(2)67 
RYE6ATE-N0RTH 
RTS  297-1(5)0 
SHAMMUT-NORTH 
CONTRACT  TOTAL 


IM-STPP  2(137) 
HYSHAM  AREA 


IM  90-9(82)493 
HARDIN  - SOUTH 
IM  90-9(83)532 
LODGE  GRASS  - SOUTH 
RTS  384-1(10)0 
HARDIN-NORTHEAST 
CONTRACT  TOTAL 


RTF  57-4(7)130 
WINNETT  - E6W 


Muniniw  ucrHnintffl  Ul-  iKHNSPURTflllON 

^ CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 
**»  BILLINGS  DISTRICT  *** 

■■ORIGINAL 

c£^TruATr  engineer  contract  contractor 

-jg-TI^^TE ANARD  amt.  payments  STQTiiq 


PAGE  NO;  19 

™d  da  IE  ^HbiicLNi  ^ ^ y.  CONT ' 
MODIF.  work  beg.  PROJECT 

WORK  COMP.  CQMPLFTFD  nccn 


TIME 


1.598 


WIDENINB,  DMIMGE,  mLLINS.PhS  ML™NB  S1‘m 

? 752,363  $ 768,119  $ 340,715 


LEVELING,  SEAL  I COVER 


CENTURY  COMPANIES,  JV 


13.900 


1.200 


PMS,  OVERLAY  AND  SEAL  L COVER 

f 576,852  $ 587,371  $ 


DONNFS  IMP 

PIPE  REHABILITATION  ANDEROSION  CONTROL 

$ 107,593  $ 72,829  $ 


SEAL  I COVER 
SEAL  6 COVER 


RIVERSIDE  CONTRACTING 


53.151 


6.700 


RTF  48-1(15)5 
HARDIN  - NORTH 
RTS  311-2(6)11 
WEST  OF  HYSHAM 
RTS  313-1(9)0 
HARDIN  - SOUTH 

CONTRACT  TOTAL  12.875 

IMNHSTPP  2(200) 

DIST.  5 EPOXY  PAVEMENT  HARKING 

117.500 


PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY*!  SEAlTcOVER 
i 466,913  $ 539,035  $ 


BLANT  MIX  BITUMINOUS  SURFACING  OvKy^’sSl’^  COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY 

i 640,760  i 703,389  $ 


EPOXY  PAVEMENT  MARKINGS 


ACCENT  STRIPE  INC 
506,000  i 306,309  $ 


517,655 


44,189 


PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  ^ COVER 

$ 2,236,704  $ 2,636,725  $ 208,919 


5,390 


68,739 


02/01/95  F.P.M.  BERGEN,  PERRY 

05/18/95  PHONE  NO  ; 932-4872 

02/04/96###  44X  5^'^ 


02/01/95  F.P.M.  SACKS,  RAY 
03/24/95  PHONE  NO  ; 538-8731 
09/08/95### 


88'/. 


8'/. 


^6/05/95  F.P.M.  SACKS,  RAY 
07/20/95  PHONE  NO  ;538-8731 
01/24/96###  1'/. 


0^/05/95  F.P.M.  GRESS,  STAN 
07/10/95  PHONE  NO  ; 568-2234 
01/05/96### 


lOX 


62'/. 


05/04/95  F.P.M.  SLOE,  DAVID  A. 

06/26/95  PHONE  NO  ;248S 

01/05/96###  61'/  57'/, 

05/04/95  F.P.M.  BERGEN,  PERRY 

07/07/95  PHONE  NO  ;932-4872 

01/17/96### 


31'/, 


5'X 


27/. 


06/30/95  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  ; 538-8731 

03/06/96###  O'X  07 


»##  ESTIMATED  COMPLETION  DATE 
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DATE:08/ll/95 


nuiviHUH  utrHKintNl  Ut-  IKHNSKURTATION 
CONSTRUCTIOM  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/95 

»**  BILLINGS  DISTRICT  »»» 

PiM;  CilNIRACTDR 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


NH  14-5(13)167 
ROUNDUP  - WEST 
NH  16-E(7)46 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


ORIGINAL 

engineer  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


TORD  DATE  PERCENT 

MODIF.  WORK  BEG. 
WORK  COMP.  COMPI  FTFn 


TIONLulpi.  field  pruj^Mag^ 


PROJECT 


TTONT. 


E.77E 


NH  EdEO) 

DISTRICT  5 GUARDRAIL 
NH  61-4(16)99 

S.8  MILES  S.W.  OF  DY  JUNCTION 
STPE  S(170) 

THREE  LOCATIONS  - LEWISTOWN  AR 
CONTRACT  TOTAL  o.OOO 


STPE  63-1(7) 

SIDEWALK/CURB- JUDITH  GAP 


STPE  E44-E(3)E4 
EROSION  CONTROL  WINNETT 


IM  94-l(53)E4 
POMPEY'S  PILLAR-CUSTER 


HILLINGS  DISIRICI  TOTALS 

TOIALB  FUR  ALL  FRUJECTSi 


0.400 


0.500 


EE. BOO 


GRADE,  AGGREGATE  SURFACING, PL.  Mif  BIT^ Srf!!°IaK’ 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  h COVER  AND 
$ 3,089,000  $ 3,194,053  $ 

GUARDRAIL  3 BRIDGE  RAILREVISION  ^ ^ ^ CONSTRUCTION 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

EROSION  CONTROL  i RIPRAP 

$ 761, 5E9  $ 643,363  $ 


SIDEWALK  E DBAINASEimoVEMTS  ' ‘ 

i E34,155  $ EE3,584  $ 


FLOOD  DIVERSION  STRUCTURE  EXCAVATING  I CONCRETE 

$ 98,679  $ 97,479  $ 


COLD  mLL,  MT  D,T.S«r.  AwKE  !?Ov“e“ 

$ 3,589, E44  $ 3,443,157  i o 


06/30/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  :538-8731 

09/E9/95»»» 

0'/. 


08/07/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  ; 538-8731 

06/EI/96»*» 


USED 


OY. 


08/07/95  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  :538-8731 

ll/15/95»»»  0'/, 


08/07/95  F.P.M.  SACKS,  RAY 

/ / PHONE  NO  ; 538-8731 

11/15/95**#  0'/. 


08/07/95  F.P.M.  GRESS,  STAN 

/ / PHONE  NO  :568-EE34 

05/E4/96***  OX 


OX 


OX 


OX 


OX 


OX 


TIME 


6 


'VTI'" 


DATE;Q9/ 13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

nn  n y mtructiqn  report  for  period  ending  08/31/95 

/XAC-  ^cZ/cic^T/r  *»»  MISSOULA  DISTRIPT  »** 

I zr.  PRIMETONTRACrnn 
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PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


URIGinal 

rr^TTu^T.  engineer  contract 

ESTIMATE  AWARD  AMT.  PAY 


roil  .uiiPi.  hlELD  PRUJm^lMTF 


BR-STPP  58-8(11)49 

FLATHEAD  RV.  BR.-  NE  OF  KLSP 

1.069 

r rq  PMQ  Qtr  f cto  CONSTRUCTION 

S,  GS,  PMS,  SfeC,  I;  STR. 

% 6,986,938  $ 5,695,801  $ 5,799,557 

06/03/93 

ll/ll/95m 

STPRR-STPS  487-1(6)0 

B.N.  OVERPASS  - WHITEFISH 

0.191 

WP  GIRDER  BRIDGE  t APPROACHES  ^ 

i 4,186,807  $ 3,838,094  $ 

3,537,339 

11/16/93 

01/19/94 

08/30/95 

NH  5-4(14)173  F 

EUREKA-SOUTH 

3.804 

GRADING,  AGGREGATE  SURFACING, PLANT^MIOIT^SURFACING*^” 
$ 3,509,366  $ 3,051,818  $ 

INC. 

3,788,564 

APPR 

07/14/95 

03/03/94 

04/15/94 

08/84/95 

IM  90-3(74)135 

BEARMOUTH  - DRUMMOND 

15.189 

PnS  OVERLAY,  SEAL  t COVER 

$ 6,888,097  $ 5,615,356  $ 

5,501,193 

06/89/94 

07/18/94 

0B/88/96»*» 

NH  7-8(88)90 

BITTERROOT  RIV.  BRIDGE 

0.065 

BRIDGE  DECK  REHABILITATION  tWIDENS^^^^^'*^^^^’ 

$ 664,557  $ 718,988  $ 

857,469 

06/89/94 

07/85/94 

06/80/95 

STPHS  58-8(18)88 

3 MI.  SOUTH  OF  BIGFORK 

STPHS  58-8(19)89 

8 MI.  SOUTH  OF  BIGFORK 
CONTRACT  TOTAL 

0.815 

SHOULDER  WIDENING,  SEAL  ANDCOVER  ^ ^ 

SURFACE  LEVELING,  SEAL  1 COVER  CHEVRONS 

i 146,988  $ 150,005  $ 

131,377 

06/89/94  1 
03/14/95  1 
08/86/95 

~"BWARD  DATE  PERCENT CONf' 

CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

■■  ‘=EIED USED 


TIME 


98/. 


957. 


1007. 


977. 


1007. 


777. 


987 


:583-586A 


817. 


1007 


817. 


1007, 


777 


STPP  83-1(15)31 
CONDON  N.l  S. 


16.853 


WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL'^cSr  '''• 

$ 4,819,610  $ 4,841,578  $ 8,607,571 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 
09/07/94  PHONE  NO  ; 583-5868 
08/85/97#**  547.  %% 


IM  90-1(180)3 
LOOKOUT  PASS 
IM  8(48) 

DISTRICT  1-INTERSTATE  SIGNING 
CONTRACT  TOTAL  0.738 


CHAIN  UP  AREAS 


JTL  GROUP,  INC. -MISSOULA 


INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

i 1,441,697  t 646,465  . $ 579,143 


09/01/94  F.P.M.  JOHNSON,  ROBERT  L. 
09/83/94  PHONE  NO  :583-5864 
07/01 /95m 


907. 


»♦«  ESTIMATED  COMPLETION  DATE 


STATE  DCCUMENIS  COLLECTIOf) 

±P  2 5 13o5 


07/01/95 


i 


MONTANA  STATE  LICr?Ar;Y 
1515  E.  6th  AVE. 
HELE.NA,  MONTA.NA  50320 


I 


DATE;09/13/95 


PROJECT  NUMBER  LEN6TH  TYPE  OF  WORK 

PROJECT  DESI6NATI0N 


STPS  354-1  (if)! 

POISON  - SOUTH  (NORTH  SECTION)  GRADING,  AGG.  SURF. , 

3.267 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 

*«  MISSOULA  DISTRICT  «»* 


■pRIRE'COFITRAntUr 

“ORIGINAL 


PAGE  NO!  2 


nONT.DEPT.  FIELD  PROJECT  MANAGER 

PERCENT 


— ArarUATF 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMTj PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


'/.  CONT. 

USED 


RIVERSIDE  CONTRACTING 
PL  MIXBIT.  SURF.,  SEAL  t.  COVER  AMD 
$ 1,700,775  $ 1,724,517  $ 1,836,891 


09/01/94  F.P.M.  MCKINNEY,  JOHN 
09/20/94  PHONE  NO  : 523-5863 
09/22/96***  987. 


78*/. 


TIME 


IMSTPSSTPP  2(147) 

DISTRICT  2 EPOXY  PAVEMENT  HARK 
IMSTPSNHSTP  2(146) 

DISTRICT  1 EPOXY  PAVEMENT  MARK 
CONTRACT  TOTAL  239.400 


HIGHWAY  SPECIALTIES  INC 
DISTRICT  2 - EPOXY  PAVEHENTMARKINGS 

DISTRICT  1 - EPOXY  PAVEHENTMARKINGS 

$ 997,179  $ 997,179  $ 924,784 


09/01/94  F.P.M.  MCKINNEY,  JOHN 
04/10/95  PHONE  NO  :523-5063 
02/22/95*** 

93*/.  lor/. 


NH  1-2(71)180 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 

BRIDGE  DECK  REHABILITATION 

04/11/95 

PHONE  NO  : 862- 1229 

0.214 

$ 

753,377  $ 642,833 

$ 

358,679 

09/25/95*** 

56*/. 

757. 

STPP  1-2(70)122 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

STILLWATER  RIVER  BRIDGE 

BRIDGE  DECK  REHABILITATION 

05/16/95 

PHONE  NO  :868-1229 

0.034 

$ 

551,658  $ 586,075 

$ 

215,472 

11/11/95*** 

37'/. 

62'/. 

IM  90-2(84)96  F 

WASHINGTON  CONSTRUCTION 

11/17/94 

F.P.M.  JOHNSON,  ROBERT  L. 

DESMET  INTERCHANGE 

INTERCHANGE  IMPROVEMENTS 

^STRUCTURE  REHAB. 

02/21/95 

PHONE  NO  ; 523-5864 

2.605 

$ 

3,986,092  $ 3,399,048 

$ 

2,661,260 

09/18/96*** 

78'/. 

477. 

STPP  52-2(21)31 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

HT  35  t GRAND  AVE-BIGFORK 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.SURF.,  SEAL  t.  COVER,  LIGHTING 

03/13/95 

PHONE  NO  : 755-8557 

0.277 

$ 

376,656  $ 389,083 

$ 

322,995 

09/21/95*** 

837. 

78*/. 

STPS  263-1(11)4 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.SURF.  AND  SEAL  t COVER 

03/20/95 

PHONE  NO  : 523-5864 

RTS  263-1(13)11 

03/02/96*** 

MULLAN  ROAD-FRENCHTOWN 

PL.  MIX  BIT.  OVERLAY, 

, SEAL  tCOVER 

CONTRACT  TOTAL  5.513 

$ 

1,847,991  $ 1,458,504 

$ 

1,520,317 

987. 

91*/. 

SMP  2099(94) 

HERB  RICHARDS  CONSTRUCTION 

11/17/94 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  t STOCKPILE  - MISSOULA  D 

CRUSH  AND  STOCKPILE 

02/16/95 

PHONE  NO  : 523-5862 

0.000 

$ 

340,410  $ 287,471  . 

$ 

298,970 

11/11/95*** 

98'/.  09/01/95 

***  ESTIMATED  COMPLETION  DATE 


^ w vK  , • 

— .^..  -.  l^^—  NH"-k#*'»irH.*f^»  •■  ~ttf 


DATE;Q9/13/95 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


SMP  3S99(9if) 

CRUSH  t STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 

*♦»  MISSOULA  DISTRICT  *** 

PRIME  COTOmr 


ESTIMATE 


Original  award  datf  wgrriiit 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  KG 
-_AWARD_AtlT.  PAYMENTS  STARK  WORK 


PA6F  ND'  A 

™.ULPI.  FIELD  PRUJLCI  MANAGHT 


PROJECT 


TTDRTT 

USED 


JTL  GROUP,  INC. -MISSOULA 
* E45,0E5  $ E3«f,E50  $ E99,6EE 


nnim 

OA/03/95 

OB/EE/95 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO  :5E3-586E 

lOOX  09/01/95 


TIME 


IM  S(166) 

INTERSTATE  SIGNING, MISSOULA  DI 

0.000 


INTERSTATE  SIGN  UPGRADE 

% 


OMO  CONSTRUCTION  INC 
E, 630, 168  $ 1,811,361  i 1,189,796 


STPHS  5-1(17)0 
DESMET  - POLSON 


58.  WO 


SIGNING  AND  DELINEATION 

i 


ALPINE  CONSTRUCTION,  INC. 

W1,38A  $ 323,9E7  $ 263,036 


RTS  E03-l(3)5 
FLORENCE-SOUTH 
RTF  7-1(67)75 
FLORENCE-LOLO 
RTS  E69-1(17)1E 
STEVENSVILLE-SOUTH 
CONTRACT  TOTAL 


PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  t COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 

i 9«,768  $ 865,998  $ 663,618 


STPHS  1-E(6A)11E 
WEST  OF  KALISFELL 
STPHS  E(90) 


E-LOC.-DIST.l-INTER.  IMPROV. 
STPHS  1-E(75)113 
WEST  OF  KALISPELL 
STPHS  E(8B) 


DISTRICT  1-GUARDRAIL-SECONDARY 
CONTRACT  TOTAL 


8.380 


GRADING,  AGGREGATE  SURFACING, PLANT  MIX^BITUMIN^  SURFACING 
INTERSECTION  IMPROVEMENTS 
SLOPE  FLATTENING,  MILL  ANDFILL 

GUARDRAIL,  DELIKATORS  ANDSIGNS 

$ 548,773  $ 587,756  $ 461, 4E6 


NH  5-8(71)57 
SOUTH  OF  POLSON 


«.DGE  «DE»W.  ffiADING, PLANT 

* 639,559  $ 701,614  $ 480,853 


NH  1-1(53)38 

LIBBY  PEDESTRIAN  CROSSING 


SIGNAL,  SIGNING  I PAVEMENTMARKING™'^'^ 

« 81,150  $ 94,396 


43,915 


18/15/94 

08/80/95 

ll/01/95«» 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO  : 583-5863 

667.  11/01/95 


03/09/95 
03/88/95 
11 /II /95m 


F.P.M.  JONES,  DEAN 
PHONE  NO  : 583-5863 
817. 


09/01/95 


03/09/95 
06/05/95 
11 /II /95m 


F.P.M.  JOHNSON,  ROBERT 
PHONE  NO  : 583-5864 


L. 


767 


887. 


04/06/95 

06/16/95 

ll/ll/95m 


F.P.M.  CHRISINGER,KENNETH  L 
PHONE  NO  ; 755-8566 


797. 


937. 


04/07/95 

05/08/95 

03/80/96*** 


F.P.M.  MAART,  WILLIAM  C. 
PHONE  NO  : 583-5856 

607  1137. 


05/04/95 

05/83/95 

10/15/95m 


F.P.M.  ROEDEL,  DONALD 
PHONE  r«]  ; 755-8559 
477 


437 


♦**  ESTIMATED  COMPLETION  DATE 


L 


m 


•'  ■ " ' " ^ ^ 
r-,!^H^-  m)\im  . . .,  , 


j'fjm MM, 
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DATE;09/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
MISSOULA  DISTRICT  *»» 


■ PRIME  CONIRAClOfT 

— oRim: 

ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


PAGE  NO:  A 

MONT. DEPT.  FIELD  PROJECT  MANAGER" 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  


AWARD  DATE FERCEFIT TCORTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


STPP  5S-S(a0)40 
CRESTON  NORTH 


7.856 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

$ 7,65E,E03  $ 6,311,903  $ E,9S1,4E1 


05/04/95  F.P.M.  MITCHELL,  JAMES  D. 
05/8E/95  PHONE  NO  : 755-8557 
07/31 /97*»*  46X  E5*/. 


STPE  E69-1(14)E0 
STEVENSVILLE  SIDEWALK  IMPROVEM 


RTF  1-3(83)143 

MARTIN  CITY-EAST  AND  WEST  FLA 
RTF  5-3(57)110 
KALISPELL-SOUTH 

CONTRACT  TOTAL  1E.600 


RTF  7-1(66)44 
HAMILTON-NORTH  t SOUTH 
RTF  7-1(68)0 
LOST  TRAIL  PASS 
RTF  7-1(69)50 
HAMILTON-FLORENCE 
CONTRACT  TOTAL 


STPE  93-1(11)0 
LOLO  PASS 


KEENEY  CONSTRUCTION 
0.000  $ 57,177  $ 57,573  $ 58,481 

A-1  PAVING,  INC. 

t 358,130  $ 3E5,E8E  $ 336,198 

RIVERSIDE  CONTRACTING 

37.000  $ 767,398  $ 751,111  $ 733,433 

MARVIN  A.  REHBEIN 

EROSION\SEDIMENTATION  CONTROL 

3.7S8  $ 386,546  $ 336,950  $ 315,054 


SIDEWALK  IMPROVEMENTS 

SEAL  t,  COVER 
SEAL  t COVER 

SEAL  t COVER 
SEAL  i COVER 
SEAL  i COVER 


06/05/95  F.P.M.  JOHNSON,  ROBERT  L. 

07/13/95  PHONE  NO  :5E3-5864 

08/33/95  lOOX  43’/. 


06/05/95 

07/14/95 

08/31/95 


F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO  : 755-8566 


looy. 


33'/. 


06/05/95  F.P.M.  MCKINNEY,  JOHN 
07/17/95  PHONE  NO  ;5E3-5863 
09/01/95 


loor. 


09/01/95 


06/05/95  F.P.M.  JOHNSON,  ROBERT  L. 

06/13/95  PHONE  NO  :5E3-5864 

08/E9/95  1007.  357. 


IM  90-3(93)84 
FRENCHTOWN  EAST  t WEST 


10.155 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  I SLOPEFLATTENING 

$ 4,336,686  $ 3,709,066  $ 858,933 


06/05/95  F.P.M.  MAART,  WILLIAM  C. 
07/17/95  PHONE  NO  ;533-5856 
03/18/97***  E37.  30'/. 


NH  5-3(59)67 
POLSON  - ELMO 


1E.015 


RIVERSIDE  CONTRACTING 
GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY,  SEAL  t 

$ 639,600  $ 4,133,839  $ 399,684 


06/30/95  F.P.M.  ROBERTS,  JAMES 
071/^1  is  PHONE  NO  ; 753-0531 
03/33/97***  lO'X  0'/. 


STPP  33-1(10)1 
LIBBY  - NORTHEAST 


8.766 


BLAHNIK  CONSTRUCTION,  INC. 

WIDENING  t PLANT  MIX  BIT.OVERLAY 

$ 3,508,000  $ 3,361,717  $ 33,619 


06/30/95  F.P.M.  ROEDEL,  DONALD 

/ / PHONE  NO  ;755-8559 

11/18/96***  17.  07. 


TIME 


***  ESTIMATED  COMPLETION  DATE 


* ♦ 


• ) 


DATE;09/13/95 


nONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINS  08/31/95 
MISSOULA  DISTRICT  ♦♦♦ 


‘PRIME  CONTRACTOR' 

^ ORIGINAL 


PAGE  NO;  5 

.DEPT.'TIELD  PROJECT 


■RBARirWE PERCERT rCORTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


STPHS  1-8(77)180 

IDAHO  i MERIDIAN  - KALISPELL 


0.000 


MONTANA  LINES,  INC 

GRADE,  AGG.  SURF.,  PL.  MIXBITUMINOUS  SURFACING,  SIGN  t. 

$ 99,500  $ 108,093  $ 


1,088 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 
09/05/95  PHONE  NO  ; 755-8566 
08/08/96***  ly,  0'/. 


STPHS  8(96) 

SAFETY  IMPROVEMENTS  NORTH  I SO 
STPHS  8(94) 

8 LOC.  - DIST.  1 SLOPE  FLATTEN 
CONTRACT  TOTAL  1.805 


SLOPE  FLATTENING  t SIGNING 


RIVERSIDE  CONTRACTING 


SLOPE  FLATTENING  I SIGNING 

i 847,778  $ 306,967  $ 63,890 


06/30/95  F.P.M.  CHRISINGER,KENNETH  L 
08/88/95  PHONE  NO  :755-8566 
11/11/95*** 


m 


oy, 


NH  5-4(15)177  F 
EUREKA-URBAN 


3.883 


NH  8(811) 

DISTRICT  1 THERMOPLASTIC  PROGR 


RIVERSIDE  CONTRACTING 

GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  t,  COVER. 

$ 4,879,000  $ 5,498,467  $ 508,108 

MONTANA  LINES,  INC 


4.000 


THERMOPLASTIC  PAVEMENTMARKINGS 

$ 333,108  $ 


888,806  $ 


8,889 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 

08/07/95  PHONE  NO  ;755-8566 

08/04/97***  9’/.  oy, 


08/07/95  F.P.M.  MCKINNEY,  JOHN 

08/89/95  PHONE  NO  :583-5863 

07/18/96***  r/. 


0'/. 


STPE  8103(8) 

RESERVE  STREET  SETTLING  BASINS 


0.000 


SETTLING  BASINS 


L.S.  JENSEN  t SONS  INC 
165,600  $ 118,694  % 


1,188 


08/07/95  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  ;583-5864 

03/18/96***  ly.  oy. 


STPE-CM  8103(11) 

RESERVE  ST.  LANDSCAPING 


0.000 


LANDSCAPING 


KEENEY  CONSTRUCTION 
830,650  $ 819,477  $ 


08/31/95  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  ; 583-5864 

06/15/96***  oy.  06/15/96 


fllSSOULA  DISTRICT  TOTALS' 


T'55;5g7.333  t 63,163,783  i"40,430.753 


18r 


TIME 


I 


I 

! 4 

V ‘ 


C- 


iC)  ' ^ 

- ~ - 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  08/31/95 


DATES09/13/95 

*«  BUTTE  DISTRICT  ♦»» 

PAGE  NO:  6 

“ PRIME  CDNI'RACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

(Iriginal 

AWARD  DATE 

PERCENT  y.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RS  859-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER,LARRY 

NEHLAN  CREEK  ROAD 

G,  GS,  PMS,  StC 

11/14/94  07/19/93 

PHONE  NO  ; 494-3884 

4.611 

$ 1,785,998  $ 1,507,750  $ 

1,708,818 

11/11/95*** 

98*/. 

997. 

RS  835-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,GS, PMS, SEAL  t COVER 

18/80/93 

PHONE  NO  ; 586-5074 

HDP-IR  9113(1)  F 

11/11/95*** 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL 

8.895 

$ 9,376,003  $ 7,850,000  $ 

7,188,976 

987. 

787. 

STPS-RDTT  873-1  ('f)O 

JIM  GILMAN  EXCAVATING 

INC. 

08/08/94 

F.P.M.  0'BRIEN,MURRAY 

EAST  OF  ANACONDA  - NORTH 

GRADE,  AGG  t PL  MIX  BIT  SURF 

03/81/94 

PHONE  NO  : 788-7443 

1.878 

$ 987,351  $ 810,739  $ 

741,883 

07/14/95 

looy. 

987. 

STPP  19-1(19)1 

JIM  GILMAN  EXCAVATING 

INC. 

03/03/94 

F.P.M.  0'BRIEN,MURRAY 

ANACONDA  - EAST 

PLANT  MIX  BIT.  OVERLAY,  SEALAND  COVER 

04/08/94 

PHONE  NO  : 788-7443 

9.478 

i 5,074,664  $ 8,751,904  $ 

8,958,611 

08/88/95 

looy. 

887. 

STPU  1801(4) 

JTL  GROUP,  INC. 

05/18/94 

F.P.M.  STREETER,STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  1 COVER 

06/08/94 

PHONE  NO  ;587-5785 

STPS  835-1(6)5 

05/17/96*** 

NORTH  19TH  INTERCHANGE-WEST 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  t COVER 

HDP  9113(001)  F 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  1 COVER 

CONTRACT  TOTAL 

8.957 

$ 3,483,816  $ 3,483,816  % 

3,559,638 

987. 

1337. 

IM  90-3(78)189 

JIM  GILMAN  EXCAVATING 

INC. 

06/03/94 

F.P.M.  O'BRIEN, MURRAY 

DEER  LODGE  - SOUTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

08/30/94 

PHONE  NO  : 788-7443 

5.359 

$ 8,797,713  $ 1,363,083  $ 

1,848,019 

07/87/95 

1007. 

1857. 

RTS  878-1(8)43 

JIM  GILMAN  EXCAVATING 

INC. 

06/89/94 

F.P.M.  WILLIAMS, PAUL 

JACKSON  - NORTH 

SEAL  t COVER 

03/16/95 

PHONE  NO  ; 683-6890 

17.800 

$ 876,689  $ 894,548  $ 

879,983 

07/11/95 

lOOX 

507. 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FENCING 

FENCE 

05/03/95 

PHONE  NO  :8B5-3111 

81.000 

$ 890,568  * 885,768  $ 

831,859 

08/04/96*** 

817. 

797. 

**»  ESTIMATED  COMPLETION  DATE 
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DATE:09/13/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
***  BUTTE  DISTRICT  »** 

PAGE  NO:  7 

PKIMt  CUN  1 KALI  UK 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

“TTIW.' 

USED 

SMP  1699(94) 

JTL  GROUP,  INC. 

10/03/94 

F.P.M.  HELD,  TERRY 

CRUSH  1 STOCKPILE 

CRUSH  AND  STOCKPILE 

13/07/94 

PHONE  NO  : 385-31 11 

0.000 

$ 368,350  $ 384,000  i 381,511 

11/11/95***  997. 

09/01/95 

J 


TIME 


BR  9001(31) 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

0.W6 


SLETTEN  CONSTRUCTION  CO. 

CONC.  BEAM  BRIDGE  t APPROACHES 

$ 374,836  % 365,515  $ 337,915 


11/17/94  F.P.M.  WILLIAMS, PAUL 

04/18/95  PHONE  NO  : 683-6390 

10/31/95***  90r.  89'/. 


STPP  50-3(35)83 

BOZEMAN-FOUR  CORNERS 

6.159 

H.  K.  CONTRACTORS,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAS  &COVER,  WIDEN  AND  PS  CONC  BEAM 

$ 9,073,334  $ 7,378,871  $ 3,703,507 

RTS  441-1(4)0 

FAIRMONT  HOT  SPRINGS-EAST 

3.000 

JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  1 COVER 

$ 330,917  $ 339,413  $ 368,301 

13/15/94  F.P.M.  MCCORMICK,  THOMAS 

03/14/95  PHONE  NO  ;586-5074 

05/04/97***  31%  37'/. 


03/09/95  F.P.M.  0'BRIEN,MURRAY 

05/08/95  PHONE  NO  : 783-7443 

08/33/95  lOOX  39'/. 


IM  3(66) 

BOULDER  HILL  - HELENA 


DIAMOND  CONSTRUCTION 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 
0.000  i 939,797  $ 896,750  $ 1,030,539 


04/07/95  F.P.M.  CHRISTENSEN  KEVIN 

05/08/95  PHONE  NO  :444-6336 

03/15/96***  987.  43/. 


IM  15-1(85)0 
MONIDA-LIMA 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  t COVER 
17.983  $ 6,393,308  $ 5,331,113  $ 94,588 


05/04/95  F.P.M.  WILLIAMS,PAUL 

08/07/95  PHONE  NO  : 683-6390 

07/13/97***  3'X  33'/. 


RTF  39-4(18)89 
MONTANA  STREET  N.  BUTTE 
RTM  1307(1) 

NORTH  7TH  AVE.  BOZEMAN 
RTM  1805(5) 

MONTANA  STREET  S.  BUTTE 
STPE  3(161) 

3 LOCATIONS  BUTTE  DISTRICT 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  I COVER 

SIDEWALK,  RAMPS,  CURB  t GUTTER  AND  ISLAND  CAPS 
4.780  $ 710,453  $ 765,958  $ 580,380 


05/04/95  F.P.M.  ARVISH,MIKE 
06/13/95  PHONE  NO  :783-9337 
11/11/95*** 


73'/. 


78'/. 


IM  90-6(70)313 
ROCKY  CANYON 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  1 COVER  AND  BRIDGE  DECK 
5.160  $ 4,954,841  $ 4,673,651  $ 2,m,3bl 


06/05/95  F.P.M.  STREETER, STEFAN 

06/36/95  PHONE  NO  : 587-5785 

05/19/97***  497,  33'/. 


*»*  ESTIMATED  COMPLETION  DATE 


J 


tftm:  :fO]«rt  ;sj'^  rm®  ''*■' 

HK  rvr^ia 


-;'«•'- i t::AW«i0  CTrfSO 

'i.  


m«a?  ■mt^f^t^m' 

mmm:msL 


ai&j  i}m. 


''  .-U>  ..■:'  IV'','H’J«  '.'k"'  ' ^ ■ jfAnssr^ 

■ ■ :fV , ' ,3m  , „ ..  T<isJ«'%w  s wiv^^a^  wSua 


-■  is:;  i 


■ST  -a 

f • .JJ 


o-^‘  ’S'iAM.  ija{?w  ni^ 

iif-  ifjrra 

^ ';  .:,  . i.ll  '.u  ■ - . ''''^V^ 

'■  I '.U' 


<T?0^  'VTi 


IP 


■■i6- 


^ ..f 

x»ism.e'§ 


- .m?;w  nm  ^i  ''%m^:: 


,;,  . ssftj  " 

,?rfia<"3u«Tsii'(^,Tii 


'?"  .t' 


MmS’Smmln 


>> 

>» 

DATE:09/13/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
**»  GREAT  FALLS  DISTRICT  «»» 

PAGE  NO:  9 

PRIME  CONTRACTOR 

hUNl.DLPI.  field  PROJECT  MANAGER 

PROJECT  NUMBER  LEN6TH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

% CONT. 

TIME 

USED 

STPX  0002(39) 

DURABLE  PVMT.  MARKINGS  - STMD. 

0.000 

SWANSTON  EQUIPMENT  CO. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

% 1,840,995  $ 1,624,530  $ 1,535,125 

07/01/92  F.P.M.  GARY  BERG 

08/05/92  PHONE  NO  :378-2613 

11/11/95***  947. 

09/01/96 

NH  10-2(16)52  F 

LOMA  - N. 

9.739 

SK  CONSTRUCTION,  INC. 

G,  GS,  PMS,  AND  S^C 

$ 9,709,790  $ 7,817,973  $ 8,439,905 

APPR  07/30/93  F.P.M.  GARY  BERG 

07/14/95  09/15/93  PHONE  NO  :378-2613 

11/11/95***  987. 

937. 

SMP  2599(9'() 

CRUSH  t STOCKPILE-GT.  F.  DIST. 

0.000 

HOLLOW  CONTRACTING 

CRUSH  1 STOCKPILE 

$ 171,600  i 149,800  $ 0 

10/03/94  F.P.M.  BILL  LAY 

08/28/95  PHONE  NO  ;264-5310 

11/11/95***  07. 

09/01/95 

STPS  223-2  ( if  )3^^ 

MARIAS  RIVER  - NORTH 

6.724 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PL.  MIX  BIT.  OVERLAY,  SEAL  iCOVER,  MMS  STOCKPILE 

$ 1,506,266  $ 1,321,559  $ 1,289,241 

10/14/94  F.P.M.  DENNIS  LEO 
10/21/94  PHONE  NO  :434-2470 
11/01/95***  987. 

837. 

NH-IR  315-5(12)1  F 

1-315  INTERCHANGE  - GREAT  FALL 

1.284 

UNITED  MAT'LS  OF  GREAT  FALLS 

GR.  AGG.  SURF.,  PMS,  SEAL  6C0VER,  REVISE  5 BRIDGES,  TWO 

$ 7,261,669  $ 5,676,356  $ 3,394,910 

12/15/94  F.P.M.  DOUG  WILMOT 
01/23/95  PHONE  NO  :771-7346 
03/05/97***  607. 

357. 

BR-STPU  5211(5)  F 

9TH-10TH  ST  CONNECTOR  BRIDGE 

0.360 

SLETTEN  CONSTRUCTION  CO. 

BRIDGE  AND  APPROACHES 

% 6,928,881  $ 5,834,970  $ 2,116,489 

12/15/94  F.P.M.  RANDY  AAFEDT 
01/16/95  PHONE  NO  :771-7170 
01/02/97***  367. 

347. 

STPP  3-2(23)51 

8 MILES  NORTH  OF  CHOTEAU 

0.151 

SMITH  PAVING  t CONTRACTING  ENT 
BRIDGE  REPLACEMENT  WITH  PIFEAND  APPROACHES 

$ 172,899  $ 150,153  % 1,502 

02/01/95  F.P.M.  TERRY  WICKMAN 

/ / PHONE  NO  :278-7931 

12/30/95***  17. 

07. 

STEP  80-1(11)13 

SO.  OF  FORT  BENTON  - BRIDGE  RE 

0.223 

J t S CONSTRUCTION 

BRIDGE  REPLACEMENT  WITHCULVERT  STOCKPASS 

% 333,855  $ 348,833  $ 327,881 

02/01/95  F.P.M.  RANDY  AAFEDT 
02/23/95  PHONE  NO  ;771-7170 
10/31/95***  947. 

987. 

STPHS  60-2(31  )itO 

NORTH  OF  NEIHART 

0.327 

MARQUIS  EXCAVATING 

SIGNING  1 SLOPE  FLATTENING 

t 45,341  $ 47,774  $ 40,838 

02/01/95  F.P.M.  BILL  LAY 

07/17/95  PHONE  NO  :264-5310 

11/11/95***  857. 

957. 

•*»*  ESTiriATED  COMPLETION  DATE 
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DATE:09/13/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
*»*  GREAT  FALLS  DISTRICT  «♦ 

* » 

PAGE  W:  10 

PRIME  CONTRACIOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

X CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM  15-6(28)383  F 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

05/04/95 

PHONE  NO  :278-7931 

11.568 

i 8,121,632 

$ 7,398,020 

$ 2,742,081 

10/12/97*** 

m 

277. 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAYOBL ITERATION 

/ / 

PHONE  NO  :771-7170 

0.385 

$ 757,860 

i 478,500 

$ 

0 

04/15/96*** 

07. 

07. 

RTF  80-1(18)15 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M.  RANDY  AAFEDT 

S.E.  FT.  BENTON-GERALDINE 

COLD  RECYCLE,  PLANT  MIX  BIT. SURFACING  OVERLAY,  SEAL  8, 

08/08/95 

PHONE  NO  !771-7170 

13.300 

* 1,208,824 

* 1,184,418 

$ 305,177 

06/14/96*** 

867. 

427. 

STSNHSTXSTP  2(1A8) 

ACCENT  STRIPE  INC 

06/30/95 

F.P.M.  GARY  BERG 

DISTRICT  3 - EPOXY  PAVEMENT  MA 

EPOXY  PAVEMENT  MARKING 

08/17/95 

PHONE  NO  :378-2613 

STPSTSNH  2(199) 

07/20/96*** 

DIST.  3 EPOXY  PAVEMENT  MARKING 

EPOXY  PAVEMENT  MARKING 

CONTRACT  TOTAL 

235.800 

$ 681,858 

$ 761,876 

$ 

0 

07. 

07. 

STPP  Al-l(10)28 

PUMCO 

06/30/95 

F.P.M.  HIKE  KLETTE 

DEVILS  DIP  - NORTH  t SOUTH 

SLOPE  FLATTENING 

08/23/95 

PHONE  NO  ; 878-7931 

RTF  41-1(12)19 

08/30/96*** 

19  MILES  N.  OF  AVON  - NORTH 

COLD  RECYCLE,  SEAL  i COVER 

CONTRACT  TOTAL 

16.140 

$ 717,000 

$ 1,316,733 

$ 

0 

07. 

07. 

NH-BR  24-4(12)138  F 

SLETTEN  CONSTRUCTION  CO. 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PHS  OVERLAY,  SEAL  tCOVER,  STEEL  BEAM  BRIDGE  AND 

/ / 

PHONE  NO  ;864-5310 

STPHS  10-1(18)4 

06/30/97*** 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

CONTRACT  TOTAL 

1.781 

i 3,858,029 

$ 2,758,929 

$ 

0 

OX 

07. 

RTF  58-1(8)0 

BLAHNIK  CONSTRUCTION,  INC. 

08/31/95 

F.P.M.  DENNIS  LEO 

BROWNING  - KIOWA  JCT 

PL.  MIX  BIT.  SURF.  OVERLAY,AND  SEAL  t COVER 

/ / 

PHONE  NO  ; 434-2470 

12.000 

$ 866,822 

i 876,249 

i 

0 

09/04/96*** 

OX 

07. 

GREAT  FALLS  DISTRICT  TOTALS 

i 43,583,314 

i 37, 746,6/2 

5 20,193,148 
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DATE;09/13/95 


PROJECT  NUMBER  LENBTH  TYPE  OP  WORK 

PROJECT  DESIGNATION 


BR-STPP-STPE  E6-l(9)l 

Y'STONE  RV.  BR.-S.E.  OF  SlOrO  STR.  I APPR'S. 

0.938 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
♦**  GLENDIVE  DISTRICT  ♦** 

PRIME  CUN7RACT0R 

ORIGINAL — AUARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


SLETTEN  CONSTRUCTION  CO.  PEND  07/08/93 

06/88/95  07/86/93 

$ 7,594,0ifA  $ 5,W5,W  $ 5,791,430  08/81/95 


PAGE  NO:  11 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

— PERCENT 15  CONF. 

WORK  BEG.  PROJECT 

COMPLETED USED 


F.P.M.  BACON,  DAVID 
PHONE  NO  :365-8877 

lOOX  76’/. 


NH  1-9(89)546 
GOUDGE  COULEE  BRIDGE 


L.  SCANLAN  CONTRACTOR 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 
0.045  $ 806,551  $ 818,631  $ 


APPR  05/18/94  F.P.M.  PISK,  RANDAL 

07/14/95  08/08/94  PHONE  NO  : 888-9478 

834,586  10/85/94***  987. 


1177, 


NH  37-8(18)54 
ASHLAND  WEST 


SK  CONSTRUCTION,  INC. 

GRADING,  AGG.SURF.,  PMS.,SEAL  I COVER,  BRIDGE  WIDENING 
7.978  $ 4.868,177  $ 4,670,150  $ 4,489,854 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 

08/08/94  PHONE  NO  : 784-8569 

11/88/96***  957.  867. 


NH  68-8(15)18  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

08/03/94 

F.P.M.  ARTHUR,  RONALD  T. 

SOUTH  OF  CULBERTSON  SOUTH 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  L COVER 

09/19/94 

PHONE  NO  : 787-5701 

9.049 

$ 

7,848,335  $ 6,558,664  $ 

4,356,474 

11/10/96*** 

667. 

737. 

BR  9053(15) 

COP  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER  N.W.  OF  HINSDALE  - 

804  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

05/03/95 

PHONE  NO  :653-1050 

0.396 

$ 

959,686  $ 777,777  $ 

503,371 

09/15/95*** 

657. 

767. 

STPE  1-10(35)590 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN, 

LANDSCAPING 

10/86/94 

PHONE  NO  :653-1050 

0.046 

$ 

90,015  $ 77,986  $ 

64,865 

11/11/95*** 

837. 

957. 

STPU  5008(8) 

CENTURY  COMPANIES,  JV 

09/01/94 

F.P.M.  LAUCKNER,  JAMES 

EAST  BARRY  STREET-GLENDIVE 

PL.  MIX  BIT. 

SURF.  OVERLAY 

03/17/95 

PHONE  NO  :365-8877 

M 5001(3) 

11/11/95*** 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

PL.  MIX  BIT. 

SURF.  OVERLAY, SEAL  t COVER 

M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 

PL.  MIX  BIT. 

SURF.  OVERLAY,SEAL  t COVER 

STPP  5008(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 

PL.  MIX  BIT. 

SURF.  OVERLAY,SIGNALS  t LIGHTING 

CONTRACT  TOTAL  0.000 

1,791,488  $ 599,381  $ 

607,165 

967. 

1047. 

BR  9043(13) 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

COTTONWOOD  CR.  - N.OF  WOLF  POI 

PIPE  t APPROACHES 

11/14/94 

PHONE  NO  :653-1050 

0.018 

$ 

189,459  $ 144,080  $ 

147,005 

11/84/94*** 

987. 

1087. 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 

DATE:09/13/95  GLENDIVE  DISTRICT  ♦»*  PAGE  NO:  IE 

— — ' PRIME •CDNTRACTQfT  " ' ~ MUNI. DEPT.  FIELD  PROJECT  MANAGER 


PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

1 

ortbtm: 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

iRfiRTWE — PErar 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

Tim — 

USED 

SMP  5399  (9i() 

CENTURY  COMPANIES, 

JV 

10/03/94 

F.P.M.  PISK,  RANDAL 

CRUSH  1 STOCKPILE  - GLENDIVE  D 

CRUSH  AND  STOCKPILE 

11/07/94 

PHONE  NO  : 338-9478 

0.000 

$ 

390,000  $ 

373,750 

$ 

354,698 

11/11/95*** 

68'/. 

09/01/95 

IM  9'f-6(^tl)191 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/14/94 

F.P.M.  EIDE,  LEON 

DAWSON  COUNTY  LINE  - EAST  - 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER  AND  MMS  STOCKPILE 

03/30/95 

PHONE  NO  : 365-3877 

18.787 

$ 

4,744,998  $ 

3,983,405 

$ 

3,143,593 

13/04/96*** 

m 

53'/. 

STPP-NH-STPE  0008(381 

CENTURY 

COMPANIES, 

JV 

11/17/94 

F.P.M.  FRETTE,  KURT 

PLASTIC  STRIPING  REHAB. -DIST. 

PMS  OVERLAY,  SEAL  t COVER 

03/14/95 

PHONE  NO  : 333-1093 

$ 

3,350,495  $ 

3,058,503 

i 

1,758,405 

11/11/95*** 

857. 

09/01/95 

STPS  E«t8-l(10)0  F 

WICKENS 

CONSTRUCTION, 

INC. 

11/17/94 

F.P.M.  PISK,  RANDAL 

MALTA  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL 

1 COVER  AND  BRIDGE 

03/30/95 

PHONE  NO  : 338-9478 

6.977 

$ 

4,573,531  $ 

3,980,356 

% 

3,947,855 

04/31/97*** 

747. 

70'/. 

RTF  37-3(11)14 

PRINCE, 

INC. 

13/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

13.5  MILES  NORTH  OF  EKALAKA  - 

PMS  OVERLAY,  SEAL  t COVER 

04/37/95 

PHONE  NO  ;333-1093 

RTF  43-3(3)30 

11/35/95*** 

30  MILES  NORTH  OF  FLOWING  WELL 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  37.300 

$ 

1,815,481  $ 

1,849,330 

% 

571,615 

317. 

97'/. 

SMP  1399(94) 

PRINCE, 

INC. 

13/15/94 

F.P.M.  MARTIN,  DOUGLAS 

CRUSH  6 STOCKPILE  - GLENDIVE  D 

CRUSH  t STOCKPILE 

05/17/95 

PHONE  NO  : 784-3569 

0.000 

$ 

393,350  $ 

397,010 

% 

134,793 

11/11/95*** 

437. 

09/01/95 

SMP  3899(94) 

PRINCE, 

INC. 

13/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  1 STOCKPILE  - GLENDIVE  D 

CRUSH  L STOCKPILE 

04/03/95 

PHONE  NO  :S33-I093 

0.000 

$ 

348,750  $ 

347,155 

i 

330,933 

11/11/95*** 

93'/. 

09/09/95 

STPP-NH  3(136) 

PEC  INC 

03/01/95 

F.P.M.  PISK,  RANDAL 

WOLF  POINT  AREA  - CULVERTS 

CULVERT  REPAIR 

03/30/95 

PHONE  NO  : 338-9478 

0.693 

$ 

470,980  $ 

498,688 

$ 

461,988 

13/14/95*** 

937. 

98'/. 

RTS  351-1(1)0 

RIVERSIDE  CONTRACTING 

03/01/95 

F.P.M.  SWANSON.  ROBERT  E.  > 

SPROLE  - NORTH 

PMS  OVERLAY  AND  SEAL  & COVER 

03/30/95 

PHONE  NO  ;333-1093 

’ 

»»♦  ESTIMATED  COMPLETION  DATE 
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DATE;09/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
♦**  GLENDIVE  DISTRICT  **» 

— PRIME  CUNFRACIOR 

druhto 


PAGE  NO:  13 

Mr.DEPT" FIELD  PROJECI 

“TERCERT 


WTW 

CONTRACTOR  MODIF.  WORK  BEG. 


TUFIT 


PROJECT  NUMBER 


LENGTH 


TYPE  OF  WORK 


ENGINEER 


CONTRACT 


PROJECT 


PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  ( 

JOMPLETED 

USED 

RTS  243-1(1)15 

SACO  - NORTHWEST 

PMS  OVERLAY  AND  SEAL  t COVER 

ll/ll/95*« 

RTS  251-2(4)38 

14  MI. SOUTH  OF  FLAXVILLE  - NO. 
RTS  344-1(6)0 

PMS  OVERLAY  AND  SEAL  1 COVER 

BROCKTON  - NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

RTS  511-1(1)0 

FLAXVILLE  NORTH 

PMS  OVERLAY  AND  SEAL  i COVER 

CONTRACT  TOTAL 

94.000 

$ 4,148,981  $ 3,799,526  $ 

2,113,856 

56y. 

717. 

NH  62-1(8)0 

FRANZ  CONSTRUCTION 

03/09/95 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  AREA 

GRADE,  AGGREGATE  SURFACINGPLANT  MIX  BITUMINOUS  SURFACING 

07/14/95 

PHONE  NO  :787-5701 

0.842 

$ 404,132  $ 269,969  $ 

94,865 

11/27/95*** 

35)( 

1337. 

IM  2(157) 

PAVETECH  ASPHALT  ENG. 

INC. 

04/07/95 

F.P.M.  MARTIN,  DOUGLAS 

GLENDIVE  DISTRICT  CRACK  SEALIN 

CRACK  SEALING 

05/22/95 

PHONE  NO  ;784-8569 

51.900 

% 332,185  $ 344,076  t 

310,719 

04/03/96*** 

907. 

11/15/95 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  t COVER 

08/29/95 

PHONE  NO  : 365-2877 

9.233 

$ 2,572,642  $ 2,485,218  $ 

0 

11/11/95*** 

07. 

467. 

STPP  25-1(21)36 

WICKENS  CONSTRUCTION, 

INC. 

06/05/95 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT-SOUTH 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

06/29/95 

PHONE  NO  : 653- 1050 

9.821 

$ 6,527,624  $ 5,824,462  $ 

375,145 

08/19/97*** 

67. 

227. 

RTF  27-2(12)36 

PRINCE,  INC. 

06/05/95 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

06/17/95 

PHONE  NO  : 232-1093 

RTF  31-1(10)34 

OPHEIM  - SOUTH 

RTF  42-2(4)37 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

02/01/96*** 

37  MI.  NORTH  OF  FLOWING  WELLS 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

40.400 

$ 2,336,755  $ 2,382,150  $ 

562,723 

24X 

417. 

BR  9013(12) 

AMERICAN  CONTRACTING, 

INC. 

06/30/95 

F.P.M.  BACON,  DAVID 

ASH  CR  - 30  MILES  SW  OF  PLEVNA 

CULVERT  INSTALLATION 

/ / 

PHONE  NO  : 365-2877 

BR  9013(11) 

O'FALLON  CR  - 31  MILES  SW  OF  P 

CULVERT  INSTALLATION 

03/28/96*** 

CONTRACT  TOTAL 

0.312 

$ 354,000  i 255,686  $, 

2,557 

IX 

07. 

TIME 


»«  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRIXTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OB/31/95 


DATE; 09/ 13/95  »»»  GLENDIVE  DISTRICT  »** PAGE  NO:  14 


PRIKETTORCTDR 

mRT'.DEPT.'FlELDTRdJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DAfE  PERL'ENT  X CONT. 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

pD  QAqt / 1 S ^ 

BIG  WARM  SPRINGS  CR  - S OF  MAL 

0.3E1 

MACKIN  CONSTRUCTION  CO 
PRESTRESSED  CONCRETE  BRIDGEAND  APPROACHES 

$ 231,058  $ 213,716  $ 

0 

08/07/95 
/ / 

07/10/96*** 

F.P.M.  RISK,  RANDAL 
PHONE  NO  : 228-9478 

OV. 

07. 

STPS-STPP  S(El«f) 

DISTRICT  1*  EPOXY  PAVEMENT  MARK 

95.100 

HARK  RITE  LINES  OF  MONT., INC 

EPOXY  PAVEMENT  HARKING 

% 321,235  $ 250,259  $ 

0 

08/07/95 
/ / 

03/23/96*** 

F.P.M.  LAUCKNER,  JAMES 
PHONE  NO  ; 365-2877 

07, 

07. 

STPE  S(168) 

DISTRICT  4 EROSION  CONTROL 

0.000 

B t K CONSTRUCTION  LTD,  CO. 

EROSION  CONTROL 

$ 33,572  i 24,360  $ 

0 

08/07/95 
/ / 

03/18/96*** 

F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO  : 784-2569 

07. 

07. 

STPS 

S HI  N OF  ROCK  SPRINGS  - NORTH 

i.ni 

AMERICAN  CONTRACTING,  INC. 

GRADE  AND  AGGREGATE  SURFACE 

$ 2,552,302  $ 2,044,153  $ 

0 

08/31/95 
/ / 

07/19/97*** 

F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO  : 784-2569 

07. 

07. 

STPX  3(205) 

WETLAND  MITIGATION  - 5 MILES  S 

0.000 

WICKENS  CONSTRUCTION,  INC. 
WETLAND  MITIGATION  - 5 MILESSOUTH  OF  VIDA 

$ 37,701  $ 32,990  $ 

0 

08/31/95 
/ / 

03/31/96*** 

F.P.M.  LAUCKNER,  JAMES 
PHONE  NO  : 365-2877 

07. 

07. 

RTF  37-2(15)^2 

LAME  DEER-EAST 

7.800 

CENTURY  COMPANIES,  JV 

PL.  MIX  SURF.  OVERLAY 

$ 624,270  $ 772,427  $ 

0 

08/31/95 
/ / 

07/07/96*** 

F.P.M.  FRETTE,  KURT 
PHONE  NO  :838-1093 

07. 

07. 

STPE  9it-4(55)182 

E.  HATHAWAY  - EROSION  CONTROL 

0.000 

EDWARD  T.  CORPS  CONST. 

GRADE  AND  AGGREGATE  SURFACE 

$ 90,776  % 69,281  $ 

0 

08/31/95 
/ / 

05/30/96*** 

F.P.M.  FRETTE,  KURT 
PHONE  NO  ; 232-1093 

07. 

07. 

NH  1-9(31)516 

HINSDALE  EAST 

9.920 

WASHINGTON  CONSTRUCTION 
RECONSTRUCTION,  WIDEN,  OVERLAY  SEAL  1 COVER  AND  3 CONC. 

$ 6,904,834  $ 6,873,272  $ 

0 

09/06/95 
/ / 

12/05/97*** 

F.P.M.  RISK,  RANDAL 
PHONE  NO  :228-9478 

07. 

07. 

GLLNDIVE  DISIKlUl  lUIALb 

% 65,306,237  $ 57,565,719  % 29,178,494 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  08/31/95 

*»*  BILLINGS  DISTRICT  »*»  PAGE  NO:  15 

PRIME-  CONTRACTOR" RDRT.DEPT.  FIELD  PROJECT  MANAGER 

— DRIM: BTOOBTE PERCENT iTCDNT. " 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


IM-STPU  90-8(183)446  F 

W.  BILLINGS  INTERCHANGE 

0.400 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

G,  GS,  PMS,  t STR’S. 

$ 7,380,898  $ 6,387,868  $ 6,813,384 

PEND 

06/80/95 

06/03/93 

07/88/93 

06/30/95*** 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO  : 848-3887 

987. 

977. 

PLH-STPP  88-8(18)45 
BEARTOOTH  PASS  - N. 

15.081 

RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S 6 C,  GABIONRETAINING  WALLS,  i VISTA  POINT 

$ 7,875,954  $ 6,767,677  $ 6,576,867 

08/85/93 

09/83/93 

11/11/95*** 

F.P.M.  NEVILLE,  GARY 
PHONE  NO  :856-1780 

m 

09/01/95 

NH  14-4(11)185 

RYEGATE  - W. 

5.459 

SLETTEN  CONSTRUCTION  CO. 

WIDENING,  PMS  OVERLAY,  SEAL  tCOVER 

$ 1,845,739  $ 8,169,386  $ 8,303,770 

18/16/93 

03/07/94 

10/10/95**# 

F.P.M.  GRESS,  STAN 
PHONE  NO  ; 568-8834 

98'/. 

937. 

RTS  300-1(6)0 

RYEGATE  - SOUTH 

RTS  310-8(8)33 

MUSSELSHELL  - SOUTH 
CONTRACT  TOTAL 

18.900 

MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELING,SEAL  t COVER 

PLANT  MIX  BIT  OVERLAY,SEAL  i COVER 

$ 575,158  $ 599,799  $ 539,799 

03/03/94 

08/83/94 

06/14/95 

F.P.M.  GRESS,  STAN 
PHONE  NO  : 568-8834 

lOOX 

967. 

RTS  416-1(7)0 

BILLINGS  - SOUTH 

RTS  898-1(6)8 

MCLEOD  - N.  E. 

CONTRACT  TOTAL 

17.600 

H.L.  OSTERMILLER  CONST.,  INC. 
PLANT  MIX  BIT  LEVELING,SEAL  1 COVER 

SLANT  MIX  BIT  OVERLAY, SEAL  i COVER 

$ 868,590  $ 666,084  $ 593,555 

APPR 

07/17/95 

03/10/94 

07/07/94 

07/13/95 

F.P.M.  BERGEN,  PERRY 
PHONE  NO  : 938-4878 

looy. 

917. 

NH  63-6(4)89  F 

EDDIES  CORNER  - SOUTH 

10.358 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  1 COVER 

* 8,537,068  $ 7,644,405  $ 8,688,330 

05/18/94 

05/84/94 

10/83/96*** 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  : 538-8731 

98’/. 

757. 

STPS  300-1(3)6 

BIG  COULEE  ROAD 

3.155 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GRADING,  AGGREGATE  SURFACING 

$ 1,463,387  $ 1,383,143  $ 1,557,118 

06/89/94 

11/07/94 

05/89/96*** 

F.P.M.  GRESS,  STAN 
PHONE  NO  : 568-8834 

987, 

557. 

STPLI  1084(3) 

STATE  AVENUE-BILLINGS 

MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER, WATER,  LIGHTING  t SIGNALS 

06/89/94 

07/86/94 

F.P.M.  KEGLEY,  MEL 
PHONE  NO  ;858-9831 

1.710  $ 7,111,335  % 4,983, 13if  : $ 3,853,714  07/85/96***  77'/.  967. 


»> 


DATE;09/13/95 


»**  ESTIMATED  COMPLETION  DATE 


c 


t 


DATE;09/13/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 

STPSNHSTPPI  8(141) 

DISTRICT  5-EXPERIMENTAL  EPOXY 

75.600 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 

*»»  BILLINGS  DISTRICT  *** 

PRIME  cirocTDfr 


TYPE  OF  WORK 


'ORIGINAL 


PAGE  NO;  16 

TONI. DEPT.  FIELD  PKUJLCI  MANAGER- 


ESTIMATE 


engineer  CONTRa'cT  contractor  ^SiF?""  WORK™^'^'  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COiy.  COMPLETED  USED 


EXPERIMENTAL  EPOXY  MARKINGS 
$ 


HARK  RITE  LINES  OF  MONT., INC 
531,904  $ 361,046  i 188,984 


06/89/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  : 858-7389 

11/11/95***  58'/.  10/15/94 


TIME 


RTS  480-1(8)0 
ABSAROKEE  - WEST 


6.943 


PMS  OVERLAY,  SEAL  t COVER 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
489,018  $ 386,368  $ 374,610 


06/89/94  F.P.M.  BERGEN,  PERRY 

09/13/94  PHONE  NO  : 938-4878 

07/15/95  lOOX  767. 


BR  9014(13) 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 
BR  9014(18) 

ROSS  FORK  CR.  - N.W.  OF  MOORE 
CONTRACT  TOTAL  0.500 


COP 

BRIDGE  REPLACEMENT  ANDAPPROACHES 


CONSTRUCTION  CO. 


BRIDGE  REPLACEMENT  ANDAPPROACHES 

i 514,706  $ 463,813  $ 


448,184 


08/03/94  F.P.M.  SACKS,  RAY 
08/84/94  PHONE  NO  ;538-8731 
08/89/95*** 


957.  89'/. 


BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

0.174 


COP 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 419,708 


CONSTRUCTION  CO. 

% 347,310  $ 


338,885 


08/03/94  F.P.M.  SACKS,  RAY 

10/05/94  PHONE  NO  ; 538-8731 

09/08/95***  977.  88'/. 


NH  53-1(17)88  F 
BROADVIEW  - SOUTH 


6.839 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  t COVER 

t 5,836,315  $ 5,087,800  $ 3,868,486 


11/17/94  F.P.M.  NEVILLE,  GARY 

18/81/94  PHONE  NO  S856-1780 

18/89/96***  64’/.  50'/. 


BR  9008(18) 

LITTLE  BIGHORN  RIVER 


EDWARD  T.  COPPS  CONST. 

CONC.  BEAM  BRIDGE  t APPROACHES 

i 456,757  $ 458,847  $ 844,670 


11/17/94  F.P.M.  STUDEBAKER,  RAYMOND 

06/05/95  PHONE  NO  : 858-7389 

09/15/95***  53'/.  09/15/95 


SMP  899(94) 

CRUSH  t STOCKPILE  - BILLINGS  CRUSH  AND  STOCKPILE 

0.000 


KONITZ  CONTRACTING,  INC. 

541,580  $ 535,000  $ 449,883 


11/17/94  F.P.M.  NELSON.  ROD 

18/84/94  PHONE  NO  ;858-9735 

08/88/95  1007.  09/01/95 


NH  16-1(35)83  F 
YELLOWSTONE  COUNTY  LINE  N t S 

6.365 


ro  Ar>n  EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.,  AGG.  SURF.,  PMS,  SEAL  ICOVER  AND  THREE  BRIDGES 

i 6,688,958  $ 7,857,661  $ 8,004,068 


08/01/95  F.P.M.  SLOE,  DAVID  A. 

04/11/95  PHONE  NO  : 848-3887 

05/07/97***  887.  477. 


STPP  78-8(14)46 
PRATTEN/PIKE/9TH  - COLUMBUS 


1.598 


A JTL  GROUP,  INC. -BILLINGS 

WIDENING,  DRAINAGE,  MILLING,PHS  OVERLAY  AND  SEAL  I COVER 

i 758,363  $ 768,119  $ 544,469 


08/01/95  F.P.M.  BERGEN,  PERRY 
05/18/95  PHONE  NO  :938-4878 
08/04/96***  717.  87'/. 


*♦»  ESTIMATED  COMPLETION  DATE 


> f 


DATE:09/13/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
♦»*  BILLINGS  DISTRICT  **» 

PRIME  CONTRACIOR 

ORIGINAL 'AWARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO:  17 

lUNI.’DEPT.'  FIEQ)’  PROJECI  MANAGER 

PERCENT rCONT'.  ■ 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


RTS  838-2(8)67 
RYEGATE-NORTH 
RTS  897-1(5)0 
SHAWMUT-NORTH 
CONTRACT  TOTAL 


CENTURY  COMPANIES,  JV 

LEVELING,  SEAL  t COVER 
PMS,  OVERLAY  AND  SEAL  I COVER 

13.900  $ 576,858  $ 587,371  $ 610,374 


08/01/95  F.P.M.  SACKS,  RAY 
03/84/95  PHONE  NO  :538-8731 
11/11/95*** 


96X  108*/. 


IM-STPP  8(137) 
HYSHAM  AREA 


•DONNES  INC 

PIPE  REHABILITATION  ANDEROSION  CONTROL 
1.800  $ 107,593  $ 78,889  $ 58,998 


05/04/95  F.P.M.  SLOE,  DAVID  A. 

06/86/95  PHONE  NO  1848-3887 

01/05/96***  8iy,  57’/. 


IM  90-9(88)493 
HARDIN  - SOUTH 
IM  90-9(83)532 
LODGE  GRASS  - SOUTH 
RTS  384-1(10)0 
HARDIN-NORTHEAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING 

SEAL  L COVER 
SEAL  t COVER 

PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  & COVER 
53.151  $ 8,836,704  $ 2,636,785  $ 8,183,371 


05/04/95  F.P.M.  BERGEN,  PERRY 

07/07/95  PHONE  NO  : 938-4878 

08/21/95 


1007. 


317, 


RTF  57-4(7)130 
WINNETT  - ELW 


MARVIN  A.  REHBEIN 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 
6.700  $ 466,913  $ 539,035  $ 106,968 


06/05/95  F.P.M.  SACKS,  RAY 

07/20/95  PHONE  NO  : 538-8731 

01/84/96***  807.  587. 


RTF  48-1(15)5 
HARDIN  - NORTH 
RTS  311-2(6)11 
WEST  OF  HYSHAM 
RTS  313-1(9)0 
HARDIN  - SOUTH 
CONTRACT  TOTAL 


PRINCE,  INC. 

BLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

06/05/95  F.P.M.  GRESS,  STAN 
07/10/95  PHONE  NO  : 568-8834 
01/05/96*** 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY 

i 640,760  $ 703,389  $ 

650,370 

897. 

377. 

IMNHSTPP  2(200) 

DIST.  5 EPOXY  PAVEMENT  MARKING  EPOXY  PAVEMENT  MARKINGS 

117.500  $ 


ACCENT  STRIPE  INC 
506,000  $ 386,309 


3,863 


06/30/95  F.P.M.  TILZEY,  RONALD 
09/06/95  PHONE  NO  :538-8731 
03/06/96***  17  07. 


NH  14-5(13)167  F 
ROUNDUP  - WEST 
NH  16-8(7)46  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


SK  CONSTRUCTION,  INC. 

GRADE,  AGGREGATE  SURFACING,FL.  MIX  BIT.  SURF.,  SEAL.i 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  t COVER  AND 
2.778  $ 3,089,000  $ 3,194,053  $ 33,194 


06/30/95  F.P.M.  SACKS,  RAY 
08/05/95  PHONE  NO  :538-8731 
11/11/95*** 


17. 


07. 


^**  ESTIMATED  COMPLETION  DATE 
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DATE:09/ 13/95 

» > 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/95 
BILLINGS  DISTRICT  **» 

1 

PAGE  NO:  18 

TRTME  CONTRACTOR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWAI^D  DAIE  percent  % CONT. 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

NH  S(IEO) 

J t S CONSTRUCTION 

08/07/95 

F.P.M.  SACKS,  RAY 

DISTRICT  5 GUARDRAIL 

GUARDRAIL  3 BRIDGE  RAILREVISION 

/ / 

PHONE  NO  !538-8731 

NH  6M(  16)99 

07/10/96**» 

E.8  MILES  S.W.  OF  DY  JUNCTION 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

STPE  E(170) 

THREE  LOCATIONS  - LEWISTOWN  AR 

EROSION  CONTROL  t RIPRAP 

CONTRACT  TOTAL 

0.000 

$ 761, 5E9  $ 6W,363  $ 

0 

OX 

OX 

STPE  63-1(7)18 

J t S CONSTRUCTION 

08/07/95 

F.P.M.  TILZEY,  RONALD 

SIDEWALK/CURB-JUDITH  GAP 

SIDEWALK  t DRAINAGEIMPROVEMENTS 

/ / 

PHONE  NO  :538-8731 

0.W3 

$ 83^,155  $ SE3,584  $ 

0 

03/81/96*** 

OX 

OX 

STPE  E'f4-E(3)Eit 

CHIEF'S  EXCAVATING  1 CONCRETE 

08/07/95 

F.P.M.  SACKS,  RAY 

EROSION  CONTROL  WINNETT 

FLOOD  DIVERSION  STRUCTURE 

/ / 

PHONE  NO  :538-8731 

0.500 

$ 98,679  $ 97,A79  $ 

0 

08/01/96*** 

OX 

OX 

IM  %-U53m 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/07/95 

F.P.M.  GRESS,  STAN 

POMPEY'S  PILLAR-CUSTER 

COLD  MILL,  PLANT  MIX  BIT. SURF.  AND  SEAL  1 COVER 

08/81/95 

PHONE  NO  :568-e834 

EE. 800 

$ 3,589,844  * 3,443,157  $ 

0 

08/07/97*** 

OX 

OX 

NH-STPP  E(EIE) 

HARK  RITE  LINES  OF  MONT., INC 

08/14/95 

F.P.M.  TILZEY,  RONALD 

DISTRICT  5 THERMOPLASTIC  PROGR 

THERMOPLASTIC  PAVEMENTMARKINGS 

/ / 

PHONE  NO  .-538-8731 

11.300 

$ 400,889  % 385,599  $ 

0 

03/15/96*** 

OX 

OX 

STPP  75-1 (3)E 

CENTURY  COMPANIES,  JV 

08/31/95 

F.P.M.  TILZEY,  RONALD 

LEWISTOWN-WEST 

WIDEN,  PL.  MIX  BIT.  SURF.OVERLAY,  AND  SEAL  1 COVER 

/ / 

PHONE  NO  :538-8731 

1.836 

$ 958,014  $ 919,000  $ 

0 

08/16/96*** 

OX 

OX 

BILLINGS'  DISTRICT' TDIflLS 

i 64,769,085 % 59,978,088 $ 48,896,947 

55^  ^ 

TOTALS  TOR  ALL  PROJECTS; 

$897,615,39?  $264,798,911  *155,658,030 

58X 
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DATE;10/ia/95 


VJP 


PROJECT  NU"!EER  LEN3TH  TYPE  CF  WORK 

PROJECT  DESIGNATION 


) > . » 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

*»*  MISSOULA  DISTRICT  »*♦  PAGE  NO:  1 

“ PRIME  CONTRACTOR  MDNr.'DEFr.'  PIELIT'FRUJECI  MANAGER 

DRnnNAi: — award  uirrE — percent tcdntt — 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


BR-STPP  5a-t(ll)A9  MORGEN  AND  OSWQOD  CONSTRUCTION 

FLATHEAD  RV.  PR.-  NE  OF  KLSP  G,  GS,  FMS,  SiC.  STR. 

1.069  $ 6,926,933  t 5.695,201  $ 5,804,242 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/23/93  PHONE  NO  :755-8557 
02/22/94***  987.  957. 


SiPP  83-1(15)31 
CONDON  N.L  S. 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN.  PL.  MIX  SURF.  OVERLAY, SEAL  1.  COVER 
16.253  $ 4.819,610  $ 4,841,572  $ 4,148,203 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 
09/07/94  PHONE  NO  : 754-2698 
02/85/97»*»  867.  1077. 


IM  90-1(120)3 
LOGKCU^  PASS 
IM  2(43) 

DISTRICT  1-INTERSTATE  SIGNING 
CONTRACT  TOTAL  0.738 


JTL  GROUP,  INC. -MISSOULA 


CHAIN  UP  AREAS 

INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 

$ 1,441,697  $ 646,465  % 


579,143 


09/01/94  F.P.M.  JOHNSON,  ROBERT  L. 

09/23/94  PHONE  NO  : 523-5864 

07/01 /95**» 


907,  07/01/95 


STPS  354-1(4)1 

FOLSON  - SOUTH  (NORTH  SECTION) 

3.267 


RIVERSIDE  CONTRACTING 
GRADING,  AGG.  SURF.,  PL  MIXBIT.  SURF.,  SEAL  L COVER  AMD 

$ 1,700.775  $ 1,724.517  $ 1,836,891 


09/01/94  F.P.M.  MCKINNEY,  JOHN 
09/20/94  PHONE  NO  :523-5863 
09/22/96***  987.  897. 


NH  1-2(71)180 

MIDDLE  FORK  FLATHEAD  RIV'ER-S.E 

0.214 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 753,377  $ 642,833  $ 384,476 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

04/11/95  PHONE  NO  :862-lE29 

09/E5/95***  607.  947. 


STPp  1-2(70)122 
STILLWATER  RIVER  BRIDGE 


0.034 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 551,658  $ 586,075  t 349,939 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

05/16/95  PHONE  NO  : 862- 1229 

07/28/95***  607,  797. 


!M  90-2(64)96  P 
DESMET  interchange 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

2.605  $ 3,986,092  $ 3,399.048  $ 2,855,638 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 

02/21/95  PHONE  NO  :523-5864 

09/lB/96»»*  847,  577. 


STFF  52-2(21)31 

MT  35  GRAND  AVE-BIGPGRK 


RIVERSIDE  CONTRACTING 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t COVER,  LIGHTING 
0.277  $ 376.656  $ 389,083  $ 349,313 


11/17/94  F.P.M.  MITCHELL,  JAMES  D. 

03/13/95  PHONE  NO  : 755-8557 

09/21 /95**»  907.  787. 


STFS  263-1(11)4 

MULLAN  RCAD  - LEST  S2CTICN 


GR.,  AGG.  SURF., 


JENSEN  PAVING 

PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 


11/17/94 
:T3  C3'_l03/20/95 


F.P.M.  BAUER,  JOHN 
RHONE  NO  : 523-5864 


* ESTIMATED  CCMPLETION  DATE. 


PCHTANA  STAiE  LIBRARY 
1515  E-  6th  AVE.  _ 
HELENA,  MON  = a:va  I:...--- 


^ f ^ f \ 

nONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENBINS  09/30/95 

DATE:iC/lP/95  »»*  MISSOULA  DISTRICT  PAGE  NO:  E 

FmFTTWmTIR  RDNT.DEPT.TIELD  PROJECT  MANAGER 

— DRTGTNpl AWARD  DA  IE PERCENT '/.  CONT. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


RTS  E63-l(l3)ll 

MJLLAN  ROAD-FRENCHTOWN  PL.  MIX  BIT.  OVERLAY,  SEAL  f^COVER 

CONTRACT  TOTAL  5.513  $ 1,8W,991  $ l,458,50«f  $ 1,581,SE1 


03/0E/96*** 


90'/. 


9iy. 


SMP  S099(9A) 

CRUSH  STOCKPILE  - MISSOULA  D CRUSH  AND  STOCKPILE 

0.000 


HERB  RICHARDS  CONSTRUCTION 
3W,A10  $ E87,if71  % 34E,E3E 


n/nm  F.P.M.  SULLIVAN,  SHEILA 

OE/ 16/95  PHONE  NO  :75A-E698 

09/01 /95»**  987.  09/01/95 


IM  8(166) 

INTERSTATE  SIGNING, MISSOULA  D! 

0.000 


INTERSTATE  SIGN  UPGRADE 

i 


OMO  CONSTRUCTION  INC 
S. 630, 168  I 1,811.361  $ 1,A10,803 


IE/15/9A  F.P.M.  MCKINNEY,  JOHN 
OE/EO/95  PHONE  NO  :5E3-5863 
ll/01/95»tt  787.  n/01/95 


STFHS  5-1(17)0 
DESMET  - FOLSC'N 


SIGNING  AND  DELINEATION 
58.A00  % 


ALPINE  CONSTRUCTION,  INC. 

^(5 1,394  $ 3E3,9E7  $ 893,464 


03/09/95  F.P.M.  JONES,  DEAN 

03/88/95  PHONE  NO  :583-5963 

09/01/95***  917.  09/01/95 


RTS  803-1(3)5 
FLQRENCE-SOUiH 
RTF  7-1(67)75 
FLORENCE-LGLG 
R'S  869-1(17)18 
STEVENSVILLE-SOUTH 
CGNTRACT  TOTAL 


JENSEN  PAVING 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
81.100  $ 941,768  $ 865,998  $ 704,796 


03/09/95  F.P.M.  JOHNSON,  ROBERT  L. 
06/05/95  PHONE  NO  : 583-5864 
06/30/95*** 


807. 


887. 


ST^'HS  1-8(64)118 
WEST  OF  lALISPELL 
SIPHS  8(90) 

S-LOC.-DIST. 1-INTER.  IMPROV. 

STPH3  1-8(75)113 
WEST  OF  KALI  SPELL 
STPHS  8(88) 

DISTRICT  1-GUARDRAIL-BECCNDARY 
CONTRACT  TOTAL  8.380 


A-I  PAVING,  INC. 

GRADING.  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

INTERSECTION  IMPROVEMENTS 

SLOPE  FLATTENING,  MILL  ANDFILL 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

$ 548,773  ♦ 587,756  $ 497,483 


04/06/95  F.P.M.  CHRIS INGER, KENNETH  L 

06/16/95  PHONE  NO  :755-8566 

04/88/95*** 


857. 


1077. 


NH  5-8(71)57 
SOUTH  CF  FOLSON 


POLSON  READY  MIX  CONCRETE 

BRIDGE  WIDENING,  GRADING,PLANT  MIX  BITUMINOUS  SURFACING 
0.678  $ 639,559  $ 701,614  $ 568,083 


04/07/95  F.P.M.  MAART,  WILLIAM  C. 

05/08/95  PHONE  NO  : 583-5856 

03/80/96***  807.  1857. 


» ESTIMATED  COMPLETION  DATE 
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PROJECT  N0;1BER  LENGTH 
PROJECT  DESIGNAT I ON 
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TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 
*»»  MISSOULA  DISTRICT  *»« 

PRIME  CONTRACTOR  

DRTCTI5SC AWARD  DA!E' 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP. 


PAGE  NO:  3 

■TOT.’DEPT.  FIELD  PROJECI  MANAGER 

PERCEm 1 CONI.' 

WORK  BEG.  PROJECT 

COMPLETED USED 


TIME 


NH  1-H53)3S 

LIBBY  PEDESTRIAN  CROSSING 


MONTANA  LINES,  INC 
SIGNAL.  SIGNING  I PAVEMENTMARKINGS 
0.800  $ 81,150  $ 9A,396 


96,060 


05/0A/95  F.P.M.  ROEDEL,  DONALD 
05/83/95  PHONE  NO  : 755-8559 
09/13/95  lOOy.  «•/. 


STPP  58-8(80)40 
CRESTON  NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADING.  AGGREGATE  SURFACING, PL ANT  MIX  BIT.  SURFACING, 

7.856  $ 7,658.803  $ 6,311,903  $ 4,005,376 


05/04/95  F.P.M.  MITCHELL,  JAMES  D. 

05/88/95  PHONE  NO  :755-8557 

07/31 /97*»»  63*/.  357. 


IM  90-8(93)84 
FFENC'-'TOWN  EAST  i WEST 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  t SLGFEFLATTENING 
10.155  $ 4,886,686  $ 3.709,066  $ 1,690,557 


06/05/95  F.P.M.  MAART,  WILLIAM  C. 

07/17/95  PHONE  NO  :583-5856 

03/18/97***  46*/.  48*/. 


NH  5-2(5G)67 
FOLSON  - ELMO 


RIVERSIDE  CONTRACTING 
GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY.  SEAL  t. 

18.015  i 639,600  $ 4,138.889  $ 688,891 


06/30/95  F.P.M.  ROBERTS,  JAMES 

07/18/95  PHONE  NO  :849-5179 

03/E3/97**»  177.  0*/. 


STPP  33-1(10)1 
LIBBY  - NCRTHEA3T 


BLAHNIK  CONSTRUCTION,  INC. 

WIDENING  PLANT  MIX  BIT. OVERLAY 

8.766  I 8,508.000  * 8,361,717  $ 51,007 


06/30/95  F.P.M.  ROEDEL,  DONALD 

09/11/95  PHONE  NO  : 755-8559 

ll/18/96*»»  8*/,  0*/. 


STPH3  1-8(77)180 

IDAHO  MERIDIAN  - LAL ISBELL 

0.000 


MONTANA  LINES.  INC 

GRADE.  AGG.  SURF.,  PL.  MIXBITUMINGUS  SURFACING,  SIGN  L 
$ 99.500  $ 108,093  $ 


66,156 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 

09/05/95  PHONE  NO  : 755-8566 

08/08/96***  617.  0*/. 


S^FHS  8(96) 

SAFETY  IMPROVEMENTS  NORTH  SO 

e'lOC."’-  dIsT.  1 SLOPE  FLATTEN 
CONTRACT  TOTAL  1.805 


RIVERSIDE  CONTRACTING 

SLOPE  FLATTENING  fr  SIGNING 

SLOPE  FLATTENING  t SIGNING 

$ 847,778  $ 306,967  $ 


838,510 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 

08/88/95  PHONE  NO  : 755-8566 

09/89/95 


100*/. 


0*/. 


NH  5-^15)177 
EUREKA-URFAN 


RIVERSIDE  CONTRACTING 

GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  t COVER, 

3.983  $ 4,379,000  $ 5,498,467  $ 8,110,748 


06/30/95  F.P.M.  CHRISINGER, KENNETH  L 

08/07/95  PHONE  NO  : 755-8566 

08/04/97***  38*/.  07. 


NH  8(311) 

DISTRICT  I THERMOPLASTIC  FRCGR 

4.  ODD 


MONTANA  LINES,  INC 

THERMOPLASTIC  PAVEMENTMARKINGS 

$ 333,108  $ 888,806 


188,933 


08/07/95  F.P.M.  MCKINNEY,  JOHN 

08/89/95  PHONE  NO  : 583-5863 

07/18/96***  65*/.  10*/. 


f ESTIMATED  COMFLETICN  DATE 


^ 1 

• 1 

N 

DATE: 10/12/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FDR  PERIOD  ENDING  09/30/95 
MISSOULA  DISTRICT  »« 

PAGE  NO:  4 

FRI(*!E  CONIRACIUK 

HONi.dEpi.  HEnJTKUJECI  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  (n'ORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

Award  da  it  percefi  rcoNT. 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED  USED 

STPE  8103(8) 

RESERVE  STREET  SETTLING  BASINS 

0.000 

SETTLING  BASINS 

L.S.  JENSEN  t SONS  INC 

% 165,600  $ 112,69A  $ 1,120 

08/07/95  F.P.M.  JOHNSON,  ROBERT  L. 

10/02/95  PHONE  NO  :523-5064 

03/18/96**#  ly.  47*/. 

STFE-Cfl  8103(11) 

RESERVE  ST.  LANDSCAPING 

0.000 

LANDSCAPING 

KEENEY  CONSTRUCTION 

i 230,650  $ 219. A77  $ 2,196 

03/31/95  F.P.M.  JOHNSON,  ROBERT  L. 
10/02/95  PHONE  NO  :523-5864 

06/15/96***  ly.  06/15/96 

MISoOiJLA  DISTRICT  TOTALS 

1 A9, 020,125  1 A7, 105,838  $ 30,773,412 

m 

i 


I 

I 


J. 


V 


DATE;10/l?/95 


PROJECT  NUfIBER  LENGTH 
PROJECT  designation 


♦ ) N 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

BUTTE  DISTRICT  ***  PAGE  NO;  5 

prime  contractor  hont.dept.  field  project  manager 

— CRTGIM: AWARD  DA  IE PERCEflT rCUNT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


RS  S57-!(3)0 
NEWLAN  CREEK  ROAD 


G,  GS,  PMS,  SiC 

A. 611 


SK  CONSTRUCTION,  INC. 
1,725,999  i 1,507,750  $ 


1,702,812 


APPR 

ll/lA/94 


06/03/93  F.P.M.  HUNTER, LARRY 
07/19/93  PHONE  NO  :494-3224 
09/01/93***  987. 


997. 


RS  235-1(3)7 

N.  19TH  AVE.  I NT. -BAX TER  LANE 
HDP-IR  9113(1)  F 
N.  19TH  AVE.  INTRi.  - BOZEMAN 
CONTRACT  total  2.895 


GR.GS, PMS, SEAL  I COVER 


PIONEER  READY  MIX 


$ 9,376,003  $ 7,250.000 


7,215,754 


11/16/93  F.P.M.  MCCORMICK,  THOMAS 
12/20/93  PHONE  NO  : 586-5074 
09/01/93*** 


997. 


857. 


STPU  lEOK^' 

19TH  AVENUE-BGZEMAN 

STPS  235-1(6)5 

north  19TH  INTERCHANGE-NEST 

KDP  9113(001)  F 

NORTH  19TH  AVENNE-BAXTER  LANE 

CONTRACT  TOTAL  2.957 


JTL  GROUP,  INC. 

GR.,  AGO.  SURF.,  PL.  MIX  BIT. SURF.,  AND  SEAL  I COVER 


GR.;  AGG.  SURF.,  PL.  MIX.  BIT. SURF.,  AND  SEAL  t COVER 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.,  SEAL  i COVER 

$ 3,483,216  $ 3,483,216  $ 3,582,040 


05/12/94  F.P.M.  STREETER, STEF AN 

06/08/94  PHONE  NO  : 587-5785 

05/17/96*** 


987.  1337. 


IM  90-6(75)313 

BCZEMAN-L1VING3T0N  FENCING  FENCE 

21 .000 


DIAMOND  CONSTRUCTION 
290,562  $ 285,768  $ 231,859 


10/03/94  F.P.M.  HELD,  TERRY 

05/03/95  PHONE  NO  ;285-3111 

02/04/96***  817,  797. 


BR  9001(21) 

EEAVERHEAC  RIVER  NEAR  BARRETTS 

0.406 


SLETTEN  CONSTRUCTION  CO. 

CONC.  BEAM  BRIDGE  J,  APPROACHES 

$ 274,836  $ 265,515  $ 240,969 


11/17/94  F.P.M.  WILLIAMS, PAUL 

04/18/95  PHONE  NO  : 603-6290 

10/21/95***  917.  897. 


STPP  50-2(25)82 
BOZEf'^AN-FOUR  CORNERS 


H.  K.  CONTRACTORS,  INC. 

GR.,  AGG.  SURF.,  PMS,  SEAS  X.COVER,  WIDEN  AND  PS  CCNC  BEAM 
6.159  $ 9,072,324  $ 7.378,871  J 3,167,606 


12/15/94  F.P.M.  MCCORMICK,  THOMAS 

03/14/95  PHONE  NO  : 586-5074 

05/04/97***  437.  367 


IM  2(66) 

BOULDER  HILL  - HELENA 


DIAMOND  CONSTRUCTION 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 
0.000  $ 929,797  * 896,750  % 1,158,471 


04/07/95  F.P.M.  CHRISTENSEN  KEVIN 

05/08/95  PHONE  NO  : 444-6326 

03/15/96***  987.  557, 


IM  15-1(85)0 
MONIDA-LIMA 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  t COVER 
17.933  $ 6.293,308  $ 5.331,113  $ 127,015 


05/04/95  F.P.M.  WILLIAMS, PAUL 

08/07/95  PHONE  NO  : 683-6290 

07/12/97***  27.  457 


» ESTIMATED  COMPLETION  DATE 
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DATE:lQ/lg/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESISNATIGN 


TYPE  OF  WORK 


> y 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

««  BUTTE  DISTRICT  ♦**  PAGE  NO:  b 

prime:  CONTRACTOR RDRT;DEPT;'TIELD  PROJECrRANflOER 

DRT™: AWARD  BAIL PERCENT rCDNT' 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


RTF  29-4(18)89 
MONTANA  STREET  N.  BUTTE 
RTM  1207(1) 

NORTH  7TH  AVE.  BOZEMAN 
RTM  1805(5) 

MONTANA  STREET  3.  BUTTE 
STFE  2(161) 

3 LOCATIONS  BUTTE  DISTRICT 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY. SEAL  L COVER 

SIDEWALK,  RAMPS,  CURB  I GUTTER  AND  ISLAND  CAPS 
4.780  f 710,453  t 765,958  $ 692,838 


05/04/95  F.P.n.  ARVISH.MIKE 
06/12/95  PHONE  NO  :782-9387 
08/12/95»*» 


867. 


1087. 


IM  90-6(70)313 
ROCKY  CANYON 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  OVERLAY, SEAL  I COVER  AND  BRIDGE  DECK 
5.160  $ K, 954, 841  t 4,673,651  % 3,213,285 


06/05/95  F.P.M.  STREETER, STEF AN 

06/26/95  PHONE  NO  : 587-5785 

05/19/97*»*  697.  477. 


CTCUC.3TPP  P(9P, 

DISTRICT  2 GUARDRAIL 


GUARDREIL  t.  SIGNING 

0.000 


SCOTT  LONG  CONSTRUCTION 
154,822  $ 118,950  $ 125,080 


06/05/95  F.P.M.  PAUL  JAGODA 

07/17/95  PHONE  NO  ;285-3111 

01/81/96***  987.  1077. 


If^  2(67) 

DISTRICT  2-EPOSION  RAMf  MODI 

0.256 


JIM  GILMAN  EXCAVATING  INC. 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

$ 170,278  $ 155,594  $ 102,376 


06/05/95  F.P.M.  O'BRIEN, MURRAY 

08/14/95  PHONE  NO  :788-7443 

02/21 /96*»*  66X  937. 


IM  2(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 

1.554 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK.  REHAB. 

$ 1,982,000  $ 1,213,613  % 


784,902 


06/30/95  F.P.M.  O'BRIEN, MURRAY 

07/20/95  PHONE  NO  : 782-7443 

07/19/97***  65'/.  0'/. 


STPHS  2(167) 

DISTRICT  2 ELECTRICAL 


0.000 


SCOTT  CONSTRUCTION  INC. 

SIGNING  I FLASHING  BEACONS 

$ 24,114  $ 25,012  $ 


251 


08/07/95  F.P.M.  ZORN,  CHERYL 

/ / PHONE  NO  : 782- 1797 

12/21/95*»»  17.  31'/. 


If-'-STFF-NH  2(213) 

DISTRICT  2 EPOXY  PAVEMENT  MARK  EPOXY  PAVE.MENT  MARKING 

187.800  $ 


MARK  RITE  LINES  OF  MONT., INC 
863,260  $ 675.096  $ 230,363 


08/07/95  F.P.M.  ZORN,  CHERYL 
08/29/95  PHONE  NO  : 782- 1797 
06/07/96H*  34'/.  19'/. 


MMS  2195(611) 

MONTANA  A'VENUE-HELENA 


0.590 


MARONICK  CONST.  CO.,  INC 

WIDEN  t PLANT  MIX  SURF. OVERLAY 

$ 393,023  $ 397,260  $ 


08/07/95  F.P.M.  ARVISH,MIKE 

09/05/95  PHONE  NO  : 782-9327 

06/30/96*»*  0'/.  38'/. 


j‘»*  ESTIMATED  COMPLETION  DATE 

I 

i 


’ > 


> f 


DATE;10/iE/95 


PROJECT  NC’IBER 
PROJECT  DESISNATJr 

Id  15-4175)200 
LINCOLN  ROAD-SIEBEN 


MONTANA  DEPARTMENT  QF  TRftNSPQRTATIQN 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  09/30/95 
«*  BUTTE  DISTRICT  


LENGTH 


17.094 


TYPE  OF  WORK 


TRSrCDMREm 


PAGE  NO:  7 


ESTIMATE 


“ — — ATOITMTE 

ENGINEER  CONTRACT  CONTRACTOR  HOBIF.  WORK  BEG. 
AWARD  mi.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


mT.DEPT'.  FIELD  PROJECTlWmr 

— PERCERT””- 


PROJECT 


JIM  GILMAN  E)!CAVATIN0  INC. 

PMS  OVERLAY.  SEAL  t COVER  ANDBRIDGE  DECK  REHAB. 

$ 6,122,110  $ 5,490,612  $ 54,906 


TTUTT 

USED 


08/31/95  F.P.M.  HELD,  TERRY 

/ / PHONE  NO  ; 285-31 11 

06/30/97*»»  15! 


05! 


TIME 


IM  S!176) 

INTERSTATE  SIGNING  (CHEVRONS)  INTERSTATE  SIGNIN'G 

0.000 


OHO  CONSTRUCTION  INC 

$ 51,959  $ 29,204  $ E93 


08/31/95  F.P.M.  PAUL  JAGQDA 

09/20/95  PHONE  NO  : 885-31 11 

03/11/96***  15!  0’/. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

DATE:10/lc/?5  *♦*  GREAT  FALLS  DISTRICT  «»  PAGE  NO:  8 

PRIME  CORTRAinUR  RUNT.DEPT.  FIELD'PRDJECT  MANAGER 

DRTUm AWARD  DAIE PERCEflT rCOMT. 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPX  0008(39) 

DURABLE  PVMT.  MARKINGS  - STWD. 

0.000 

SWANSTON  EQUIPMENT  CO. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

* 1,BA0,995  $ 1,68A,530  $ 1,535,185 

07/01/98 

08/05/98 

07/a7/98*»» 

F.P.M.  GARY  BERG 
PHONE  NO  :865-6e81 
9451 

09/01/96 

NH  10-2(16)58  P 

LOMA  - N. 

9.739 

SK  CONSTRUCTION,  INC. 

G,  GS,  FMS,  AND  SiC 

$ 9,709,790  $ 7.817,973  $ 8,439,905 

APPR 

07/14/95 

07/30/93 
09/15/93 
09/01 /93*« 

F.P.M.  GARY  BERG 
PHONE  NO  : 865-6881 
98*/. 

100’/. 

SMP  8599 (?A) 

CPuSP  1 SmPILE-GT.  F.  DIST. 

0.000 

HOLLOW  CONTRACTING 

CRUSH  i STOCKPILE 

$ 171,600  $ 149,000  $ 0 

10/03/94 

08/88/95 

07/01/95*** 

F.P.M.  BILL  LAY 

PHONE  NO  :864-5310 

oy. 

09/01/95 

STPS  883-81 A ).3'-t 

MARIAS  RIVER  - NORTH 

6.78A 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PL.  MIX  BIT.  OVERLAY,  SEAL  tCOVER,  MMS  STOCKPILE 

$ 1,506,866  % 1,381,559  $ 1,889,841 

10/14/94 

10/81/94 

11/01/95*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  ; 434-8470 
98’/. 

83’/. 

NH-IR  315-5(18)1  P 

1-315  INTERCHANGE  - GREAT  FALL 

1.83A 

UNITED  MAT'LS  OF  GREAT  FALLS 

GR.  AGG.  SURF.,  FMS.  SEAL  ^'ER,  REVISE  5 BRIDGES,  TWO 

$ 7,861,669  % 5,676,356  $ 3,394,910 

18/15/94 

01/83/95 

03/05/97»*» 

F.P.M.  DOUG  WILMOT 
PHONE  NO  : 77 1-7346 
60'/. 

43’/. 

PR-STPU  5811(5)  F 

9TH-10TH  ST  CONNECTOR  BRIDGE 

0.360 

SLETTEN  CONSTRUCTION  CO. 

BRIDGE  AND  APPROACHES 

$ 6,988,881  $ 5,834,970  $ 8,116,489 

18/15/94 

01/16/95 

01/08/97*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  : 77 1-7 170 
36’/. 

40’/. 

STPF  3-8'33)5( 

6 MILES  NORTH  OF  CHOTEA'J 

0.151 

SMITH  PAVING  1 CONTRACTING  ENT 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

$ 178,899  $ 150,153  $ 1,508 

08/01/95 

10/08/95 

18/30/95*** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  ; 878-7931 

r/. 

4’/. 

STFF  80-1(11)13 

SO.  0"  FOR'  BENTON  - BRIDGE  RE 

0.883 

J t S CONSTRUCTION 

BRIDGE  REPLACEMENT  WITHCLIVERT  STOCKPASS 

$ 333,855  $ 348.833  $ 387,881 

08/01/95 

08/83/95 

10/31/95*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
94’/. 

98’/, 

STFHS  60-8(31) AO 

NORTH  OF  NEIHART 

0.387 

MARQUIS  EXCAVATING 

SIGNING  1 SLOPE  FLATTENING 

% 45,341  i iil,m  i.  40,838 

08/01/95 

07/17/95 

10/09/95 

F.P.M.  BILL  LAY 

PHONE  NO  :864-5310 
100'/. 

95’/. 

♦♦  ESTIMATED  COMPLETION  DATE 
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DATE: 10/18/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

*»♦  GREAT  FALLS  DISTRICT  »*#  PAGE  NO:  9 

PRIME  CONTRACTOR  HUNT. DEPT.  FIELD  PROJECT  MANAGER 

"DRTinM^  AWARD  DATE  PERCENT" CUNT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


TIME 


IM  15-6(88)383  F A-1  PAVING,  INC. 

BRADY  - NO.  I SO.  (NORTHBOUND)  GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

11.56B  $ 8,181,638  $ 7,398,080  $ 8,7«f8,O01 


04/06/95  F.P.M.  TERRY  WICKMAN 

05/04/95  PHONE  NO  :878-7931 

10/18/97***  37X  34'/. 


BR-STFLI  5811(6)  F 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

0.385 


SHUMAKER  TRUCKING  AND  EXC. 
STRUCTURE  REMOVAL,  ROADWAYOBLITERATION 

$ 757,060  $ 478,500  $ 


05/04/95  F.P.M.  RANDY  AAFEDT 

/ / PHONE  NO  :771-7170 

04/15/96***  0'/.  0’/. 


RTF  80-1(18)15 

S.E.  FT.  BENTON-GERALDINE 


RIVERSIDE  CONTRACTING 
COLD  RECYCLE,  PLANT  MIX  BIT. SURFACING  OVERLAY,  SEAL  I 
13.300  % 1,808,884  % 1,104,418  $ 305,177 


06/05/95  F.P.M.  RANDY  AAFEDT 

08/08/95  PHONE  NO  :771-7170 

06/14/96***  86'/.  58'/. 


STPP  41-1(10)88 

DEVILS  DIP  - north  ^ 30UTP 

RTF  41-1(18)1R 

1?  MILES  N.  QP  AVON  - NORTH 

CONTRACT  TOTAL  16.140 


SLOPE  FLATTENING 


PUMCO 


COLD  RECYCLE,  SEAL  & COVER 

$ 717,000  * 1,316,733 


06/30/95  F.P.M.  MIKE  KLETTE 
00/83/95  PHONE  NO  ; 368-4036 
08/30/96*** 


0'/. 


0'/. 


NH-BR  8A-4(18)133  F 
SUN  RIVER  BR.  - SUN  RIVER 
STPHS  10-1(18)4 
SMELTER  AVE.  OVERPASS-GTF 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO. 

WIDEN,  PMS  OVERLAY,  SEAL  tCOVER,  STEEL  BEAM  BRIDGE  AND 
OVERHEIGHT  WARNING  SYSTEM 

1.781  $ 3,858,089  % 8,758,989  % 


03/31/95  F.P.M.  BILL  LAY 

/ / PHONE  NO  : 864 -53 10 

06/30/97*** 


0'/. 


0'/. 


RTF  58-1:8)0 
BROWNING  - KIOWA  Jd 


BLAHNIK  CONSTRUCTION,  INC. 
PL.  MIX  BIT.  SURF.  OVERLAY. AND  SEAL  I COVER 
18.008  i 866,888  $ 876,849  $ 


08/31/95  F.P.M.  DENNIS  LEO 

/ / PHONE  NO  : 434-8470 

09/04/96***  0'/.  07. 


TOTMT 


f 48,901.468  T16,994.796  1 80,193,140 
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DATEilQ/lS/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

*«*  GLENDIVE  DISTRICT  »**  PAGE  NO:  10 

— PRIME  CONIRACTUn  RaNT'.DEPT.  FIELD  PROJECT  MANAGER 

DRUHNAC AWARD  DA  IE  PERCENT y.  CONT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


NH  1-9(29)546 

L.  SCANLAN  CONTRACTOR 

APFR 

05/18/94 

F.P.M.  RISK,  RANDAL 

GOUDGE  COULEE  BRIDGE 

BRIDGE  REPLACEMENT  WITH  PIPESAND  APPROACHES 

07/14/95 

08/08/94 

PHONE  NO  ; 888-9478 

0.C45 

$ 806,551  $ 818,631  $ 

834,586 

10/85/94*** 

9By. 

117'/. 

NH  37-2(1?)5'4 

SK  CONSTRUCTION,  INC. 

06/09/94 

F.P.M.  MARTIN,  DOUGLAS 

ASHLAND  WEST 

GRADING,  AGG.SURF.,  FMS.,SEAL  i COVER,  BRIDGE  WIDENING 

08/08/94 

PHONE  NO  : 784-8569 

7.978 

$ 4,868,177  % 4,670,150  $ 

4,489,854 

11/88/96*** 

95y, 

96'/. 

NH  62-8(15)12  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

08/03/94 

F.P.M.  ARTHUR,  RONALD  T. 

SOUTH  OF  CULBERTSON  SOUTH 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  i COVER 

09/19/94 

PHONE  NO  : 787-5701 

9.049 

$ 7,848,335  $ 6,558,664  $ 

4,356,474 

11/10/96*** 

66/. 

847. 

PR  9053(15) 

COP  CONSTRUCTION  CO. 

09/01/94 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER  N.W.  OF  HINSDALE  - 

204  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

05/03/95 

PHONE  NO  : 648-54 15 

0.396 

$ 959,626  $ 777,777  $ 

503,371 

09/15/95*** 

65y. 

93'/. 

STPE  1-10(35)590 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN,  LANDSCAPING 

10/86/94 

PHONE  NO  : 653- 1050 

0.046 

$ 90,015  $ 77,986  $ 

64,865 

01/86/95*** 

83'/. 

957. 

STf^'U  5002(3) 

CENTURY  COMPANIES,  JV 

09/01/94 

F.P.M.  LAUCKNER,  JAMES 

EAST  BARRY  STFEET-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY 

03/17/95 

PHONE  NO  : 365-2877 

f1  5001(3) 

JEFFERSON  SCHOOL  RCAD-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  J,  COVER 

04/03/95*** 

M 5001(41 

HIGHLAND  TARK  RGAD-GLENDIVE 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER 

ST'f  5002(9) 

TONNE  ST.  3 MEADE  AVENUE-GLEND 

PL.  MIX  BIT.  SURF.  OVERLAY, SIGNALS  t LIGHTING 

CONTRACT  TOTAL 

0.000 

$ 1,791,488  $ 599,381  $ 

607,165 

96'/. 

104'/. 

PR  50tt3(l3i 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  GREUFE,  LARRY 

COTTONWOOD  CR.  - N.OF  WOLF  POI 

PIPE  i APPROACHES 

11/14/94 

PHONE  NO  : 653- 1050 

0.018 

* 189,459  $ 144,080  $ 

147,005 

11/84/94*** 

98'/. 

108'/. 

SMP  5399(94) 

CENTURY  COMPANIES,  JV 

10/03/94 

F.P.M.  RISK,  RANDAL 

CRUSH  D STOCKPILE  - GLENDIVE  D 

0.000 

CRUSH  AND  STOCKPILE 

11/07/94 

PHONE  NO  ; 828-9478 

$ 390,000  $ 373,750  % 

854,698 

09/30/95 

100'/.  09/01/95 

09/01/95 
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DATE;10/lS/95 


nONTANA  BEPflRTflENT  OF  TRANSFORTATION 
CONSTRUCTION  BUREAU 

CeNSTRLCTION  REPORT  FOR  PERIOD  ENDINB  09/30/95 
«*  SLENBIVE  DISTRICT  «» 


PROJECT  NU^iBER  LENSTH 
PROJECT  DESI6NATI0N 


TRTRTOTTRICTOr 

~5RTHIWHr 


PAGE  NO;  11 


ttoept;  fieldtrdject  manager- 

FtRCEm 


TCDNT. 


— — — ~ — - — "TSSHn  DATE” 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  HODIF.  WORK  BEG.  PROJECT  TIME 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


IM  9^-6i^l)191  EMPIRE  BAND  AND  GRAVEL  CO., INC 

DAWSON  COUNTY  LINE  - EAST  - PLANT  H!K  BIT.  SURF.  OVERLAY, SEAL  t COVER  AND  MMS  STKKPILE 

18.707  $ k,m,m  $ 3,9e3,W5  * 3,1«,593 


STPP-NH-STFE  000? (38) 

PLASTIC  STRIPING  REHAB. -DIST. 


STFS  EAE-1(10)0  F 
MALTA  " NORTH 


7.AE0 


6.97? 


CENTURY  COMPANIES,  JV 

PMS  OVERLAY,  BEAL  i CO'/ER 

$ E,E50,«5  $ E, 058,502  $ i,758,W5 


HICKENS  CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIK  BIT.SURF.,  SEAL  S,  COVER  AND  BRIDGE 

I A,573,5S1  I 3,90O,S56  f S,9A7,055 


RTF  87-8(11)14 

13.5  MILES  NORTH  OF  EKALAKA  - 
RTF  42-?(3)?0 

EO  MILES  NCRTH  OF  FLOWING  WELL 
CONTRACT  TOTAL  S7.300 


PMS  OVERLAY,  SEAL  h COVER 


PRINCE,  INC. 


PMS  OVERLAY.  SEAL  tx  COVER 

% 1,015,481  $ 1,849,330  $ 571,615 


SMP  1399(94/ 

CRUSH  i STOCKPILE  - 6LENDIVE  D 


0.000 


SMP  3099(94) 

CRUSH  I STOCKPILE  - GLENDIVE  D 


STFF-NH  E(136) 

WOLF  POINT  AREA  - CULVERTS 


RTS  851-1(1)0 
SFRCLE  - NORTH 
RTS  843-1 (1)15 
SACO  - NORTHWEST 
RTS  851-8(4)38 

14  MI. SOUTH  OF  FLA)(VILLE  - NO. 
RTS  34^-1 (6)0 
BROCKTON  - NORTH 


0.000 


0.693 


CRUSH  I STOCKPILE 


CRUSH  I STOCKPILE 


CULVERT  REPAIR 


PRINCE,  INC. 

% 898,850  % 897,010  $ 184,798 

PRINCE,  INC. 

% 348,750  $ 347,155  $ 380,938 

PEC  INC 

$ 470,980  * 498,688  $ 461,988 


PMS  OVERLAY  AND  SEAL  i COVER 
PMS  OVERLAY  AND  SEAL  t COVER 
PMS  OVERLAY  AND  SEAL  t COVER 
PMS  OVERLAY  AND  SEAL  I COVER 


RIVERSIDE  CONTRACTING 


10/14/94  F.P.M.  EIDE,  LEON 
03/80/95  PHONE  NO  ! 365-8877 
18/04/96***  W, 


63*/. 


11/17/94  F.P.M.  FRETTE,  KURT 
03/14/95  PHONE  NO  :83e-1093 
09/01/95***  05y.  09/01/95 


11/17/94  F.P.M.  PISK,  RANDAL 
03/80/95  PHONE  NO  :888-9478 
04/81/97***  74’/. 


857. 


18/15/94  F.P.M.  SWANSON,  ROBERT  E. 
04/87/95  PHONE  NO  : 838- 1093 
11/85/95*** 


317. 


m 


18/15/94  F.P.M.  MARTIN,  DOUGLAS 
05/17/95  PHONE  NO  : 784-8569 
09/01/95***  487.  09/01/95 


18/15/94  F.P.M,  SWANSON,  ROBERT  E. 
04/03/95  PHONE  NO  i838-1093 
09/01/95***  987.  09/09/95 


08/01/95  F.P.M.  PISK,  RANDAL 

03/80/95  PHONE  NO  ! 888-9478 

18/14/95***  937,  987. 


08/01/95  F.P.M.  SWANSON,  ROBERT  E. 
03/30/95  PHONE  NO  ;838-1093 
03/03/95*** 


» ESTIMATED  COMPLETION  DATE 
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DATE!lO/lS/95 


HONTftNA  OEPARTflENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINS  09/30/95 
»*»  6LENBIVE  DISTRICT  **» 

--—llTFirCOMlCTDR  — — = — 

fiMBRF'OHTF 


PROJECT  K'ilBER  LENGTH  TYPE  OF  NORK  ENGINEER  CONTRACT  CONTRACTOR  flODIF. 

PROJECT  DESIGNATION  ESTIflATE  AW  AKT.  FAYHENTS  STATUS  WORK  COMP. 


> ^ 


PAGE  NO:  IE 

"URLDEPT.  FItLU  PRUJtCl  MANAGER 

PERCENT  ' ' TCDNT: — 

WORK  BEG.  PROJECT  TIME 

COMPLETED USED 


RTS  Sll-HDO 
FLAXVILLE  NORTH 
CONTRACT  TOTAL 


%.000 


PMS  OVERLAY  AND  BEAL  i COVER 

$ A,lA8,98i 


3,799,5S6  i S, 113,856 


56X 


83X 


NH  68-1(8)0 
CULBERTSON  AREA 


FRANZ  CONSTRUCTION 

GRADE,  AGGREGATE  SURFACINGPLANT  MIX  BITUMMU3  SURFACING 
0.068  $ 606,138  $ 869,969  $ 96,865 


03/09/95  F.P.M.  ARTHUR,  RONALD  T. 

07/16/95  PHONE  NO  : 787-5701 

ll/E7/95»»*  35?.  167y. 


IM  8(107) 

GLENDIVE  DISTRICT  CRACK  SEALIN  CRACK  SEALING 

51.900 


PAVETECH  ASPHALT  ENG.  INC. 
332,185  $ 366,076  $ 310,719 


06/07/95  F.P.M.  MARTIN,  DOIJGLAS 

05/88/95  PHONE  NO  :7B6-8569 

06/03/96***  907.  11/15/95 


NH-STPP  57-7(13)317 
GLENDIVE  - NORTHWEST 


PRINCE,  INC. 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  I COVER 
9.833  $ 8,578,66?  $ 8,685.818 


05/06/95  F.P.M.  EIDE,  LEON 

08/89/95  PHONE  NO  : 365-8877 

06/08/95***  oy.  60y. 


STPP  85-1(81)36 
WOLF  POINT-SOUTH 


WICKENS  CONSTRUCTION,  INC. 

GRADE,  AGGREGATE  SURFACING.CTB,  PLANT  MIX  BITUMINOUS 
9.881  $ 6,587,626  $ 5,886,668  $ 375,165 


06/05/95  F.P.M.  GREUFE,  LARRY 

06/89/95  PHONE  NO  :653-1050 

00/19/97***  68  38'/. 


RTF  87-8(18136 
BAKER  - NORTH 
RTF  31-1(10136 
OPHEIM  - SOUT? 

RTF  68-8(6)37 

37  MI.  NORTH  OF  FLOWING  WELLS 
CONTRACT  TOTAL  60.600 


PRINCE,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  h COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  i COVER 

$ 8,336,755  $ 8,388,150 


568,783 


06/05/95  F.P.M.  SWANSON,  ROBERT  E. 
06/17/95  PHONE  NO  :838-1093 
08/01/96*** 


868 


688 


BR  9013(18) 

ASH  CR  - 30  MILES  SW  OF  PLEVNA  CULVERT  INSTALLATION 

BR  9013(11) 

0' FALLON  CR  - 31  MILES  SW  OF  P CULVERT  INSTALLATION 

CONTRACT  TOTAL  0.318 


AMERICAN  CONTRACTING,  INC. 

356,000  $ 855,686  $ 8,557 


06/30/95  F.P.M.  BACON.  DAVID 
09/19/95  PHONE  NO  :365-8877 
03/88/96*** 


18 


08 


BR  9036(15) 

BIG  WARM  SPRINGS  CR  - S CP  MAL 

0.381 


MACKIN  CONSTRUCTION  CO 
FRESTRESSED  CONCRETE  BRIDGEAND  APPROACHES 

% 831,058  $ 813,716  $ 


08/07/95  F.P.M.  PISK,  RANDAL 

/ / PHONE  NO  : 888-9678 

07/10/96***  08  168 


» ESTIMATED  COMPLETION  DATE 


' 3^11  i 


DATE;10/ia/95 


PROJECT  NIJJ1BER  LENSTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRIXTION  REPORT  FOR  PERIOD  ENDING  09/30/95 

**♦  GLENDIVE  DISTRICT  **»  PAGE  NO:  13 

— — PRIHE  CONTRACTOR  flONT. DEPT.' FIELD  PROJECT  MANAGER 

DRT™: AWARD 'DA IE PERCENT X CONT. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPS-STPP  2(?1A) 

MARK  RITE  LINES  OF  MONT., INC 

08/07/95 

F.P.M.  LAUCKNER,  JAMES 

DISTRICT  if  EPOXY  PAVEMENT  MARK 

EPOXY  PAVEMENT  MARKIN'S 

10/02/95 

PHONE  NO  : 365-2877 

95.100 

i 321,235  $ 250,259  $ 

0 

03/23/96*** 

OX 

88X 

SIRE  2(ieg; 

B t K CONSTRUCTION  LTD,  CO. 

00/07/95 

F.P.M.  MARTIN,  DOUGLAS 

DISTRICT  4 EROSION  CONTROL 

EROSION  CONTROL 

/ / 

PHONE  NO  : 784-2569 

0 . 000 

$ 33,572  $ 24,360  % 

0 

03/18/96*** 

OX 

OX 

STPS  462-2(6)3 

AMERICAN  CONTRACTING,  INC. 

08/31/95 

F.P.M.  MARTIN,  DOUGLAS 

2 MI  N OF  ROCK  SPRINGS  - NORTH 

GRADE  AND  AGGREGATE  SURFACE 

/ / 

PHONE  NO  : 784-2569 

7.777 

$ 2,552,302  % 2,044,153  $ 

0 

07/19/97*** 

OX 

OX 

3TPX  2(205) 

WICKENS  CONSTRUCTION,  INC. 

08/31/95 

F.P.M.  LAUCKNER,  JAMES 

WETLAND  MITIGATION  - 5 MILES  S 

WETLAND  MITIGATION  - 5 HILESSOUTH  OF  VIDA 

10/10/95 

PHONE  NO  : 365-2877 

0.000 

$ 37,701  $ 32,990  $ 

0 

03/31/96*** 

OX 

OX 

RTF  37-2(15)42 

CENTURY  COMPANIES.  JV 

08/31/95 

F.P.M.  FRETTE,  KURT 

LAME  DEER-EAST 

PL.  MIX  SURF.  OVERLAY 

/ / 

PHONE  NO  :232-1093 

7.000 

$ 624,270  $ 772,427  $ 

0 

07/07/96*** 

OX 

OX 

STPE  94-4(55)122 

EDWARD  T.  CQPPS  CONST. 

08/31/95 

F.P.M.  FRETTE,  KURT 

E.  HATHAWAY  - EROSION  CONTROL 

GRADE  AND  AGGREGATE  SURFACE 

/ / 

PHONE  NO  : 232- 1093 

0.000 

$ 90,776  * 69.281  $ 

0 

05/30/96*** 

OX 

OX 

NH  1-9(31)516 

WASHINGTON  CONSTRUCTION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCTION,  WIDEN,  OVERLAY  SEAL  t COVER  AND  3 CONC. 

/ / 

PHONE  NO  : 228-9478 

9.920 

$ 6,904,834  $ 6,873,272  $ 

0 

12/05/97*** 

OX 

OX 
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DATE:I0/ia/95 


PROJECT  NUMBER  LENGTH 
PRCJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 
»*»  BILLINGS  DISTRICT  **» 

' PRIME  CONIRACTOR 


PAGE  NO’  14 

ti.DbPI.  FrE[II>kUJl:i;i  HANAGFir 


TYPE  OF  WORK 


RHAKD  DA  IE PERCENT cUNt' 

rcTTMATc  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


IM-STPU  90-8( 123)446  F 

W.  BILLINGS  INTERCHANGE 

0.400 

6.  GS.  m,  . STR'S. 

$ 7, 320, 892  $ 6,327,862  $ 6,813,324 

PEND 

06/20/95 

06/03/93 

07/28/93 

06/30/95*** 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO  : 248-3827 
93y. 

98'/, 

FLH-STPF  28-E(lB)45 
BEARTGOTH  PASS  - N. 

15.021 

. , RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S i C,  GABIONRETAINING  WALLS,  t VISTA  POINT 

$ 7,875,954  $ 6,767,677  $ 6,576,867 

08/25/93 

09/23/93 

04/20/95*** 

F.P.M.  NEVILLE,  GARY 
PHONE  NO  : 256- 1720 

m 

09/01/95 

NH  14-4(11)125 

RYEGATE  - W. 

5.459 

SLETTEN  CONSTRUCTION  CO. 

WIDENING,  PMS  OVERLAY,  SEAL  ICOVER 

$ 1,845,739  $ 2,169,326  $ 2,303,770 

12/16/93 

03/07/94 

10/10/95*** 

F.P.M.  SHUPAK,  TOM 
PHONE  NO  : 245-0307 

98*/. 

93'/. 

RTS  300-1(6)0 

RYEGATE  - SOUTH 

RTS  310-E(?)33 

MUSSELSHELL  - SOUTH 
CONTRACT  TOTAL 

12.900 

MARVIN  A.  REHBEIN 

PLANT  MIX  BIT  LEVELING, SEAL  t COVER 

PLANT  MIX  BIT  OVERLAY, SEAL  t COVER 

$ 575,152  $ 599,799  $ 539,799 

03/03/94 

08/23/94 

06/14/95 

F.P.M.  SHUPAK,  TOM 
PHONE  NO  : 245-0307 

lOOX 

96'/. 

RTS  416-1(7)0 

BILLINGS  - SOUTH 

RTS  E93-l(6)8 

MCLEOD  - N.  E. 

CONTRACT  TOTAL 

17.600 

PLANT  R,T  LEVELING, SEAL  L COvE^ 

BLANT  MIX  BIT  OVERLAY, SEAL  t COVER 

» 862,590  $ 666,084  $ 593,555 

APPR 

07/17/95 

03/10/94 

07/07/94 

07/13/95 

F.P.M.  BERGEN,  PERRY 
PHONE  NO  : 932-4872 

looy. 

m 

NH  63-6(4)29  F 

EDDIES  CORNER  - SOUTH 

10.358 

rr  /vro  onnr  n EMPIRE  SAND  AND  GRAVEL  CO. , INC 

GR,  AGo.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  i COVER 

$ 8,537,068  $ 7,644,405  $ 8,622,330 

05/12/94 

05/24/94 

10/23/96*** 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  : 538-8731 

98'/. 

827. 

STPS  500-1(3)6 

PIG  COULEE  ROAD 

3.155 

GRADING,  AGGREGATE  SURFACING 

I 1,463,387  t 1,353.143  , 1,557,110 

06/29/94 

11/07/94 

05/29/96*** 

F.P.M.  SHUPAK,  TOM 
PHONE  NO  : 245-0307 

98'/. 

55'/. 

STPU  1024(3) 

STATE  AVENUE-BILLINGS 

1.710 

MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER .WATER,  LIGHTING  t SIGNALS 

» 7,111,335  $ 4,983,134  * 4,413,983 

06/29/94 

07/26/94 

07/25/96*** 

F.P.M.  KEGLEY,  MEL 
PHONE  NO  : 252-9831 

89'/. 

107'/. 

TIME 


^ ESTIMATED  COMFLETICN  DATE 


) 


DflTE!lQ/15/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/30/95 

**»  BILLINGS  DISTRICT  »f*  PAGE  NO;  15 

PRIfriDNTRSCTDR HONT.DEPT.  FIELD  PROJECT  MANAGER 

DRTGTW AUARD  DA  IE PERCENT rCUNf. 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPSNHSTPPI  E(141)  MARK  RITE  LINES  OF  MONT., INC 

DISTRICT  5-EXPERIMENTAL  EPOXY  EXPERIMENTAL  EPOXY  MARKINGS 

75.600  $ 531,904  $ 361,046  $ 108,924 


06/29/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  : 252-7329 

10/15/94***  527.  10/15/94 


BR  9014(13) 

JUDITH  RIVER  - 6 MI.  N.W.  OF  M 
BR  9014(12) 

ROSS  FORK  CR.  - N.W.  OF  MOORE 
CONTRACT  TOTAL  0.500 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 514,706  $ 463,213  $ 


442,124 


08/03/94  F.P.M.  SACKS,  RAY 
08/24/94  PHONE  NO  : 538-8731 
08/29/95*** 


957. 


897. 


BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.QF  ROUND 

0.174 


COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 419,702  % 347,310  $ 


338,225 


08/03/94  F.P.M.  SACKS,  RAY 

10/05/94  PHONE  NO  :538-8731 

09/02/95***  977.  897. 


NH  53-1(17)28  F 
BROADVIEW  - SOUTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  I COVER 
6.239  $ 5,236,315  % 5,087,200  $ 3,262,426 


11/17/94  F.P.M.  NEVILLE,  GARY 

12/21/94  PHONE  NO  :256-17E0 

12/29/96***  647.  577. 


BR  9002(12) 

LITTLE  BIGHORN  RIVER 


0.406 


EDWARD  T.  CORPS  CONST. 

CONC.  BEAM  BRIDGE  I APPROACHES 

$ 456,757  % 458,847  $ 244,670 


11/17/94  F.P.M.  STUDEBAKER,  RAYMOND 

06/05/95  PHONE  NO  :252-7329 

09/15/95***  537.  09/15/95 


NH  16-1(35)23  F 
YELLOWSTONE  COUNTY  LINE  N D S 

6.365 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  tCOVER  AND  THREE  BRIDGES 

$ 6,620,952  $ 7,257,661  % 2,004,068 


02/01/95  F.P.M.  SLOE,  DAVID  A. 

04/11/95  PHONE  NO  : 240-3827 

05/07/97***  287.  567. 


STPP  78-2(14)46 
PRATTEN/PII(E/9TH  - COLUMBUS 


JTL  GROUP,  INC. -BILLINGS 
WIDENING,  DRAINAGE,  MILLING, PMS  OVERLAY  AND  SEAL  i COVER 
1.590  $ 752,363  < 768,119  $ 544,469 


02/01/95  F.P.M.  BERGEN,  PERRY 

05/18/95  PHONE  NO  : 932-4872 

02/04/96***  717.  1057. 


RTS  238-2(2)67 

CENTURY 

RYEGATE-NORTH 

LEVELING,  SEAL  t COVER 

RTS  297-1(5)0 

SHAWMUT-NORTH 

PMS,  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

13.900  % 576,852  % 

COMPANIES, 

JV 

02/01/95 

03/24/95 

F.P.M.  SACKS,  RAY 
PHONE  NO  ; 538-8731 

587,371 

$ 610,374 

1007 

1027. 

TIME 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 


bHltSi'J/  LC/IJ 

■ ■■'PRIME  CONTRACTOR” 

RDNT.DEPT.  FIELD  PROJECT  MANAGER 

— ORIGINAL” 

AWARD  DATE 

PERCENT  X CONT. 

PROJECT  NUMBER 

1 ENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED 

USED 

3TFE  ?(170) 

THREE  LOCATIONS  --  LENISTGWN  AR 

EROSION  CONTROL  1 RIPRAP 

CONTRACT  TOTAL 

0.000 

$ 761,589  % 643,363 

$ 

0 

OX 

80X 

STFE  63-1(7)18 

J t S CONSTRUCTION 

08/07/95 

F.P.M.  TILZEY,  RONALD 

SIDEWALK/CURB-JUDITH  GAP 

SIDEWALK  t,  DRAINAGEIMPROVEMENTS 

09/18/95 

PHONE  NO  ; 538-8731 

0.403 

$ 834,155  $ 883,584 

$ 

0 

03/81/96*»* 

OX 

80X 

STFE  2W-?(3)8'4 

CHIEF'S  EXCAVATING  h CONCRETE 

08/07/95 

F.P.M.  SACKS,  RAY 

EROSION  CONTROL  WINNETT 

FLOOD  DIVERSION  STRUCTURE 

09/14/95 

PHONE  NO  : 538-8731 

0.500 

$ 98,679  $ 97,479 

$ 

0 

08/01 /96»« 

OX 

31X 

IM  94-1(53)84 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/07/95 

F.P.M.  SHUPAK,  TOM 

POMFEY'S  PILLAR-CUSTER 

COLD  MILL,  PLANT  MIX  BIT.SURF.  AND  SEAL  1 COVER 

08/81/95 

PHONE  NO  : 845-0307 

88.800 

$ 3,589,844  $ 3,443,157 

$ 

0 

08/07/97*»» 

OX 

SOX 

NH-3TPF  8(818) 

MARK  RITE  LINES  OF  MONT., INC 

08/14/95 

F.P.M.  TILZEY,  RONALD 

DISTRICT  5 THERMOPLASTIC  PROGR 

THERMOPLASTIC  FAVEMENTMARKINGS 

/ / 

PHONE  NO  : 538-8731 

11.300 

$ 400,889  * 385,599 

$ 

0 

03/15/96*»» 

OX 

9X 

STFP  75-1(3)8 

CENTURY  COMPANIES, 

JV 

08/31/95 

F.P.M.  TILZEY,  RONALD 

LEWISTOWN-WEST 

WIDEN,  PL.  MIX  BIT.  SURF.OVERLAY,  AND  SEAL  t COVER 

/ / 

PHONE  NO  :538-8731 

1.836 

$ 958,014  $ 919,000 

$ 

0 

08/16/96*** 

OX 

OX 

BILLINGS  DlSlRICT  TOTALS 

$ 63,798,487  $ 59 .056, 780 

$ 48,038,784 

m 

IGiALS  FOR  ALL  FROJElFS: 

$860,305,171  $835,161,599 

tl39, 017,835 

cr 

cc 

TIME 


,,r~_ 


DATE: 10/12/95 

♦ j) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/95 
BILLINGS  DISTRICT  *** 

PAGE  NO:  16 

PRIME  CONTRACTOR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

__  ORTGiroil 

AWARD  DA  IE 

PERCENl  TCONT: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM-STPP  8(137) 

DONNES  INC 

05/04/95 

F.P.M.  SLOE,  DAVID  A. 

HYSHAM  AREA 

FIFE  REHABILITATION  ANDEROSION  CONTROL 

06/86/95 

PHONE  NO  : 848-3887 

1.800 

* 107,593  % 78,889  $ 

58,998 

01/05/96*(ff 

817. 

577. 

IM  90-9(82)473 

RIVERSIDE  CONTRACTING 

05/04/95 

F.P.M.  BERGEN,  PERRY 

HARDIN  - SOUTH 

SEAL  1 COVER 

07/07/95 

PHONE  NO  : 938-4878 

IM  90-9(83)538 

08/81/95 

LODGE  GRASS  - SOUTH 

SEAL  1 COVER 

RTS  384-1 (10)0 

HARDIN-NORTHEAST 

PLANT  MIX  BITUMINOUS  OVERLAYAND  SEAL  t COVER 

CONTRACT  TOTAL 

53.151 

$ 8,836,704  $ 8,636,785  % 

8,183,371 

lOOX 

317. 

RTF  57-4(7)130 

MARVIN  A.  REHBEIN 

06/05/95 

F.P.M.  SACKS.  RAY 

WINNETT  - EI.W 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

07/80/95 

PHONE  NO  : 538-8731 

6.700 

% 466,913  $ 539,035  $ 

106,968 

01/e4/96»(f* 

807, 

587. 

RTF  48-1(15)5 

PRINCE,  INC. 

06/05/95 

F.P.M.  SHUPAK,  TOM 

HARDIN  - NORTH 

BLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

07/10/95 

PHONE  NO  : 845-0307 

RTS  311-8(6)11 

09/18/95 

WEST  OR  HYSHAM 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

RTS  313-1 (9)0 

HARDIN  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY 

CONTRACT  TOTAL 

12.875 

$ 640,760  $ 703,389  $ 

650,370 

1007. 

377. 

IMNHSTPP  8(200) 

ACCENT  STRIFE  INC 

06/30/95 

F.P.M.  TILZEY,  RONALD 

DIST.  5 EPOXY  PAVEMENT  MARl'.ING 

EPOXY  PAVEMENT  MARKINGS 

09/06/95 

PHONE  NO  : 538-8731 

117.500 

t 506,000  $ 386,309  $ 

3,863 

09/85/95 

1007. 

07. 

NH  14-5(13)167  F 

SK  CONSTRUCTION,  INC. 

06/30/95 

F.P.M.  SACKS,  RAY 

ROUNDUP  - WEST 

GRADE,  AGGREGATE  SURFACING, PL.  MIX  BIT.  SURF.,  SEAL  t 

08/05/95 

PHONE  NO  : 538-8731 

NH  16-8(7)46  F 

07/88/95*»(» 

ROUNDUP  - SOUTH 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  t COVER  AND 

CONTRACT  TOTAL 

2.778 

$ 3,009,000  $ 3,194,053  * 

33,194 

17. 

07. 

NH  2(120) 

J t S CONSTRUCTION 

08/07/95 

F.P.M.  SACKS,  RAY 

DISTRICT  5 GUARDRAIL 

GUARDRAIL  5 BRIDGE  RAILREVISION 

09/11/95 

PHONE  NO  : 538-8731 

NH  61-4(16)99 

07/10/96»(n 

8.8  MILES  S.W.  OF  DY  JUNCTION 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

( ESTIMATED  COMPLETION  DATE 
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DflTEi 11/13/95 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
*»*  MISSOULA  DISTRICT  **» 

PRIME  CDNTRMTOR — 

'ORTGINAL 


ENGINEER  CONTRACT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COfP.  COMPLETED 


PAGE  NO:  1 

nilNl.DEPi.  field  PROJECT  MANAGER 

ME PERCEfTT 

CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 


TMT 

USED 


BR-STPP  52-8(ll)A9 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


STPP  83-1(15)31 
CONDON  N.&  S. 


1.069 


16.E53 


G,  GS,  PMS,  SIC,  t.  STR. 


MORGEN  AND  OSWOOD  CONSTRUCTION 
$ 6,986,938  $ 5,695,801  $ 5,804,848 


IN  90-1(180)3 
LOOKOUT  PASS 
IM  8(48) 

DISTRICT  1-INTERSTATE  SIGNING 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY, SEAL  & COVER 

$ 4,819,610  $ 4,841,578  $ 4,587,554 


JTL  GROUP,  INC.-MISSOULA 

CHAIN  UP  AREAS 

INTERSTATE  SIGNING,  CONCRETEBARRIER  RAIL 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/83/93  PHONE  NO  :755-8557 
01/08/96»*»  987.  95/. 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 
09/07/94  PHONE  NO  :583-5877 
08/85/97***  95y.  IIOX 


09/01/94 

09/83/94 

10/85/95 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO  ;583-5864 


CONTRACT  TOTAL 

0.738 

$ 

1,441,697  $ 646,465  » 

584,893 

looy,  07/01/95 

STPS  354-1(4)1 

RIVERSIDE  CONTRACTING 

09/01/94 

F.P.M.  MCKINNEY,  JOHN 

POLSON  - SOUTH  (NORTH  SECTION) 

GRADING,  A6G.  SURF.,  PL  MIXBIT.  SURF.,  SEAL  & COVER  AMD 

09/80/94 

PHONE  NO  1583-5863 

3.867 

$ 

1,700,775  $ 1,784,517  $ 

1,840,118 

10/84/95 

100'/,  89X 

NH  1-8(71)180 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-S.E 

BRIDGE  DECK  REHABILITATION 

04/11/95 

PHONE  NO  :868-1889 

0.814 

$ 

753,377  $ 648,833  $ 

414,134 

01/18/96*** 

64X  m 

STPP  1-8(70)188 

DICK  ANDERSON  CONSTRUCTION 

10/03/94 

F.P.M.  KALBERG,  J.  GARY 

STILLWATER  RIVER  BRIDGE 

BRIDGE  DECK  REHABILITATION 

05/16/95 

PHONE  NO  ;868-1889 

0.034 

551,658  $ 586,075  $ 

561,080 

01/18/96*** 

96*/.  93*/. 

IM  90-8(84)96  F 

WASHINGTON  CONSTRUCTION 

nmm 

F.P.M.  JOHNSON,  ROBERT  L. 

DESMET  INTERCHANGE 

INTERCHANGE  IMPROVEMENTS 

^STRUCTURE  REHAB. 

08/81/95 

PHONE  NO  :583-5864 

8.605 

% 

3,986,098  $ 3,399,048  i 

3,459,656 

09/18/96*** 

98*/.  67X 

STPP  58-8(81)31 

RIVERSIDE  CONTRACTING 

11/17/94 

F.P.M.  MITCHELL,  JAMES  D. 

MT  35  i GRAND  AVE-BIGFORK 

GR., 

AGG.  SURF.,  PL.  MIX 

BIT.SURF.,  SEAL  1 COVER,  LIGHTING 

03/13/95 

PHONE  NO  :755-8557 

100*/.  78y. 

0.877 

$ 

376,656  $ 389,083  $ 

351,415 

10/16/95 

STPS  863-1(11)4 

JENSEN  PAVING 

11/17/94 

F.P.M.  BAUER,  JOHN 

MULLAN  ROAD  - WEST  SECTION  - 

GR., 

AGG.  SURF.,  PL.  MIX 

BIT.SURF.  AND  SEAL  & COVER 

DCCUMHJTS  NO  :583-5864 

riGV  3 

0 1GS5 

ESTIMATED  COMPLETION  DATE 
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MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 
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DATE; 11/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FW  PERIOD  ENDING  10/31/95 
MISSOULA  DISTRICT  «» 


PRIME  CONTRACrar 

DRiBira: 


PAGE  NO;  ^ 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 

RTS  863-1(13)11 

MULLAN  ROAD-FRENCHTOUN 

CONTRACT  TOTAL  5.513 


TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  CO^.  CQMPCeTED 


- - ' HELD  HRUJLCI  HANABER 

MRD  DATE  ?ER^T  5!  CONT. 

CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

USED 


PL.  MIX  BIT.  OVERLAY,  SEAL  tCOVER 

$ 1,8A7,991  % 1,A58,50A  $ 1,587,588 


10/18/95 


lOOX 


91Y. 


SMP  8099(9A) 

CRUSH  & STOCKPILE  - MISSOULA  D 


0.000 


CRUSH  AND  STOCKPILE 


HERB  RICHARDS  CONSTRUCTION 
$ 3A0,A10  $ 887,A71  $ 380,580 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 
08/16/95  PHONE  NO  !583-5877 
01/08/96»»»  98/,  09/01/95 


IM  8(166) 

INTERSTATE  SIGNIN6,MISS0ULA  DI 


0.000 


INTERSTATE  SIGN  UPGRADE 


OMO  CONSTRUCTION  INC 


$ 8,630,168  $ 1,811,361  $ 1,578,067 


18/15/94  F.P.M.  MCKINNEY,  JOHN 
08/80/95  PHONE  NO  :583-5863 
11/01/95***  87^  11/01/95 


STPHS  5-1(17)0 
DESMET  - POLSON 


58.400 


SIGNING  AND  DELINEATION 


ALPINE  CONSTRUCTION,  INC. 


* 451,384  $ 383,987  $ 318,104 


03/09/95  F.P.M.  JONES,  DEAN 

03/88/95  PHONE  NO  :583-5863 

10/84/95  lOOX  09/01/95 


RTS  803-1(3)5 
FLORENCE-SOUTH 
RTF  7-1(67)75 
FLORENCE-LOLO 
RTS  869-1(17)18 
STEVENSVILLE-SOUTH 
CONTRACT  TOTAL 


JENSEN  PAVING 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  6 COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
21.100  $ 941,768  $ 865,998  $ 704,796 


03/09/95  F.P.M.  JOHNSON,  ROBERT  L. 
06/05/95  PHONE  NO  ;583-5864 
01/08/96*** 


SOX  88X 


STPHS  1-8(64)118 
WEST  OF  KALISPELL 
STPHS  8(90) 

8-L0C.-DIST. 1-INTER.  IMPROV. 

STPHS  1-8(75)113 
WEST  OF  KALISPELL 
STPHS  8(88) 

DISTRICT  l-GUARDRAIL-SECONDARY 
CONTRACT  TOTAL  8.380 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SlM^tt:iNG,PLANT  MIX  BITUMINOUS  SURFM:il\ffl 

INTERSECTION  IMPROVEMENTS 

SLOPE  FLATTENING,  MILL  ANDFILL 

GUARDRAIL,  DELINEATORS  ANDSIGNS 

$ 548,773  $ 587,756  $ 508,510 


04/06/95  F.P.M.  CHRISINGER,KENNETH  L 
06/16/95  PHONE  NO  :755-8566 
10/17/95 


lOOX  107X 


NH  5-8(71)57 
SOUTH  UF  POLSON 


0.678 


_ POLSON  READY  MIX  CONCRETE 

BRIDGE  WIDENING,  GRADING,PLANT  MIX  BITUMINKJS  SURFACING 

$ 639,559  $ 701,614  $ 671,407 


04/07/95  F.P.M.  MAART,  WILLIAM  C. 
05/08/95  PHONE  NO  ;583-5856 
03/80/96***  96X  134X 


TIME 


« ESTIMATED  COMPLETION  DATE 


«!a_ 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/95 
m MISSOULA  DISTRICT  *** 


PRIME  Cffl^TRACTOft 

ORIGINC 


PAGE  NO:  3 

NT.DEPT.  FIELD  PROJECT  mN^BT 


"AUARD  DATE PERCERT TCDUTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


TIME 


STPP  52-3(30)40 
CRESTON  NORTH 


IM  90-3(93)84 
FRENCHTOWN  EAST  I WEST 


NH  5-3(59)67 
POLSON  - aMO 


STPP  33-1(10)1 
LIBBY  - NORTHEAST 


STPHS  1-3(77)120 

IDAHO  t,  MERIDIAN  - KALISPELL 


7.856 


10.155 


13.015 


8.766 


0.000 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

$ 7,653,303  $ 6,311,903  » 5,436,981 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  & SLOPEaATTENING 

$ 4,336,686  $ 3,709,066  $ 3,135,718 


RIVERSIDE  CONTRACTING 
GRADING,  aANT  MIX  BITUMINOUSSURFACING  OVE^AY,  SEAL  I 

$ 639,600  i 4,132,839  $ 3,368,638 


BLAHNIK  CONSTRUCTION,  INC. 

WIDENING  & PLANT  MIX  BIT.OVERLAY 

$ 3,508,000  * 3,361,717  * 199,804 


MONTANA  LINES,  INC 

GRADE,  AGG.  SURF.,  PI.  MIXBITUMINOUS  SURFACING,  SIGN  I 
$ 99,500  $ 108,093  $ 


05/04/95  F.P.M.  MITCHELL,  JAMES  D. 
05/33/95  PHONE  NO  :755-8557 
07/31/97«»»  867.  41X 


06/05/95  F.P.M.  MAART,  WILLIAM  C. 
07/17/95  PHONE  NO  :523-5856 
03/18/97***  587  507, 


06/30/95  F.P.M.  ROBERTS,  JAMES 
07/18/95  PHONE  NO  ;849-5179 
03/33/97***  557.  07, 


06/30/95  F.P.M.  ROEDEL,  DONALD 
09/11/95  PHONE  NO  ;755-8559 
11/18/96***  W. 


OX 


67,033 


06/30/95  F.P.M.  CHRISINBER,KENNETH  L 
09/05/95  PHONE  NO  :755-8566 
02/08/96***  68X  07. 


STPHS  2(96) 

SAFETY  IMPROVEMENTS  NORTH  I SO 
STPHS  3(94) 

3 LOC.  - DIST.  1 aOPE  FLATTEN 
CONTRACT  TOTAL  1.805 


NH  5-4(15)177  F 
EUREKA-URBAN 


3.883 


NH  2(311) 

DISTRICT  1 THERMOPLASTIC  PROGR 


4.000 


STPE  8103(8) 

RESERVE  STREET  SETTLING  BASINS 


0.000 


aOPE  aATTENING  & SIGNING 


RIVERSIDE  CONTRACTING 


aOPE  FLATTENING  t SIGNING 

$ 347,778  $ 306,967  $ 368,535 


RIVERSIDE  CONTRACTING 

GRADING,  AGG.  SURF.,  a.  MIXBIT.  SURFACING,  SEAL  I COVER, 

$ 4,879,000  * 5,498,467  % 3,310,091 


MONTANA  LINES,  INC 

THERMOaASTIC  PAVEMENTMARKINGS 

$ 333,108  $ 388,806  $ 188,933 


SETTLING  BASINS 


L.S.  JENSEN  & SONS  INC 
$ 165,600  $ 113,694  $ 105,536 


06/30/95 

08/22/95 

09/29/95 


F.P.M.  CHRISINGER,KENNETH  L 
PHONE  NO  :755-8566 


1007. 


07. 


06/30/95  F.P.M.  CHRISINGER,KENNETH  L 
08/07/95  PHONE  NO  ;755-8566 
08/04/97***  60X  07. 


08/07/95  F.P.M.  MCKINNEY,  JOHN 
08/39/95  PHONE  NO  :533-5863 
07/13/96***  65X 


lOX 


08/07/95  F.P.M.  JOHNSON,  ROBERT  L. 
10/02/95  PHONE  NO  :533-5864 
10/34/95  lOOX  47X 


»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/95 


DATE511/13/95 

***  MISSOULA  DISTRICT  *** 

PAGE  NOt  4 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PrtOjtc)  hAnrgeR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

original 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AUARD'DATE  PERCENT  TCORT: 

MODIF.  WORK  BEG.  PROJECT  TIME 

WORK  COMP.  COMPLETED  USED 

STPE-CH  8103(11) 

RESERVE  ST.  LANDSCAPING 

0.000 

LANDSCAPING 

KEENEY  CONSTRUCTION 

% 330,650  $ S19,A77  $ 7^>,546 

08/31/95  F.P.M.  JOHNSON,  ROBERT  L. 

10/02/95  PHONE  NO  :523-5864 

06/15/96*»*  347.  06/15/96 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  1 SONS 

10/12/95 

F.P.M.  MAART,  WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GRADE, 

AGGREGATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  6 COVER, 

/ / 

PHONE  NO  :523-5856 

3.055 

$ 9,983,036  $ 9,756,496  % 

97,569 

12/12/97«»* 

17. 

07. 

STPS  354-1(5)4 

PUMCO 

10/12/95 

F.P.M.  MCKINNEY,  JOHN 

POLSON  SOUTH  - SOUTH  SECTION 

GRADE, 

AGGREGATE  SURFACING,PLANT  MIX  BIT.  SURFACING, 

/ / 

PHONE  NO  :523-5863 

1.922 

$ 770,961  $ 862,153  $ 

8,623 

12/02/96»*» 

17. 

07. 

MISSOULA  DISTRICT  TOTALS 


i 59tA9a.97g  i 5*;.63o,091  % ay.ttSBiQW 
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DATE.-11/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
**»  BUTTE  DISTRICT  »»» 


PRIME  CONTRACTOR 

ORIGINAL 


PAGE  NO;  5 


WnUEPT.  FIELD  PROJECT  MANAGER 

“TERCENT 


AUARD  DATE 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  UORK  BEG. 
AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


TCONTT 

USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION ESTIMATE 


PROJECT 


TIME 


RS  259-1(3)0 
NEWLAN  CREEK  ROAD 


4.611 


G,  Gs,  PMS,  su: 


SK  CONSTRUCTION,  INC. 

i 1,725,998  $ 1,507,750  $ 1,702,812 


APPR 

11/14/94 


06/03/93 

07/19/93 

01/08/96**# 


F.P.M.  HUNTER,LARRY 
PHONE  NO  ;494-3224 
98X 


967. 


RS  235-113)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT.-BAXTER  LANE 

GR,GS,PMS,SEAL  & COVER 

12/20/93 

PHONE  NO  :586-5074 

HDP-IR  9113(1)  F 

N.  19TH  AVE.  INTCH.  - BOZEMAN 

CONTRACT  TOTAL  2.895 

$ 9,376,003  $ 7,250,000  $ 

7,233,274 

01/08/96*** 

m 

93X 

STPU  1201(4) 

JTL  GROUP,  INC. 

05/12/94 

F.P.M.  STREETER, STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  & COVER 

06/08/94 

PHONE  NO  :587-5785 

SffS  235-1(6)5 

NORTH  19TH  INTERCHANGE-WEST 

HDP  9113(001)  F 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  t,  COVER 

05/17/96*** 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  i COVER 

CONTRACT  TOTAL  2.957 

$ 3,483,216  $ 3,483,216  $ 

3,588,260 

98X 

135X 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FENCING 

FENCE 

05/03/95 

PHONE  NO  :285-3111 

21.000 

$ 290,562  » 285,768  $ 

231,859 

02/04/96*** 

SIX 

m 

BR  9001(21) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS,PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  & APPROACHES 

04/18/95 

PHONE  NO  : 683-6290 

0.406 

$ 274,836  % 265,515  $ 

240,969 

01/12/96*** 

9iy. 

89y. 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  &COVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  ;586-5074 

6.159 

$ 9,072,324  $ 7,378,871  $ 

3,668,914 

05/04/97*** 

50'/. 

42'/( 

IM  2(66) 

DIAMOND  CONSTRUCTION 

04/07/95 

F.P.M.  CHRISTENSEN  KEVIN 

BOULDER  HILL  - HELENA 

UPGRADE  EXISTING  6UARDRAIL,SIGNING  AND  INSTALL 

05/08/95 

PHONE  NO  ;444-6326 

0.000 

$ 929,797  $ 896,750  $ 

1,256,734 

03/15/96*** 

98’/. 

68y. 

IM  15-1(85)0 

JIM  GILMAN  EXCAVATING 

INC. 

05/04/95 

F.P.M.  WILLIAMS,PAUL 

MONIDA-LIMA 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  & COVER 

08/07/95 

PHONE  NO  : 683-6290 

17.983 

$ 6,293,308  $ 5,331,113  » 

435,329 

07/12/97*** 

8’/. 

45’/. 

ESTIMATED  COMPLETION  DATE 


• •* 
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DATE;  11/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
»»»  BUTTE  DISTRICT  «»» 


PRIME  CONTRACTOR 


PAGE  NO;  6 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


ORIGINAL 


HONT.DEPT.  FIELD  PROJECT  MANAGER- 

“PERCENT 


TTDNTT 


TWrUBTF 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


TIME 


RTF  29-4(18)89 
MONTANA  STREET  N.  BUTTE 
RTM  1207(1) 

NORTH  7TH  AVE.  BOZEMAN 
RTM  1805(5) 

MONTANA  STREET  S.  BUTTE 
STPE  2(161) 

3 LOCATIONS  BUTTE  DISTRICT 
CONTRACT  TOTAL 


IH  90-6(70)313 
ROCKY  CANYON 


JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  I COVER 

SIDEWALK,  RAMPS,  CURB  I GUTTER  AND  laAND  CAPS 
4.780  $ 710,453  $ 765,958  $ 758,434 


RIVERSIDE  CONTRACTING 

aANT  MIX  BITUMINOUS  OVERLAY, SEAL  6 COVER  AND  BRIDGE  DECK 
5.160  $ 4,954,841  $ 4,673,651  $ 4,112,054 


05/04/95  F.P.M.  ARVISH,MIKE 
06/12/95  PHONE  NO  ;782-9327 
01/08/96*»» 


93X 


IlOX 


STPH8-STPP  2(92) 
DISTRICT  2 GUARDRAIL 


SCOTT  LONG  CONSTRUCTION 

GUARDREIL  6 SIGNING 

0.000  $ 154,822  $ 118,950  $ 125,080 

IH  2(67)  JIM  GILMAN  EXCAVATING  INC. 

DISTRICT  2-EROSION  6 RAMP  MODI  GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

0.256  $ 170,278  $ 155,594  $ 133,406 


06/05/95  F.P.M.  STREETER, STEFAN 
06/26/95  PHONE  NO  ;587-5785 
05/19/97«»*  88y.  647. 


06/05/95  F.P.M.  PAUL  JAGODA 

07/17/95  PHONE  NO  ;285-3111 

01/21/96*»*  987.  1077. 


06/05/95  F.P.M.  O'BRIEN, MURRAY 

08/14/95  PHONE  NO  ;788-7443 

02/21/96***  865!  937. 


IM  2(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.M.  0'BRIEN,HURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB 

07/20/95 

PHONE  NO  ;782-7443 

! 1.554 

$ 1,982,000  $ 1,213,613 

$ 1,076,201 

07/19/97*** 

89*/. 

07. 

STPHS  2(167) 

SCOTT  CONSTRUCTION 

INC. 

08/07/95 

F.P.M.  ZORN,  CHERYL 

i DISTRICT  2 ELECTRICAL 

SIGNING  6 FLASHING  BEACONS 

/ / 

PHONE  NO  ;782-1797 

! 0.000 

[ 

$ 

24,114  $ 25,012 

in 

ru 

12/21/95*** 

IX 

717. 

IH-STPP-NH  2(213) 

MARK  RITE  LINES  OF 

MONT., INC 

08/07/95 

F.P.M.  ZORN,  CHERYL 

DISTRICT  2 EPOXY  PAVEMENT  HARK 

EPOXY  PAVEMENT  MARKING 

08/29/95 

PHONE  NO  ;782-1797 

187.800 

$ 

863,260  $ 675,096 

i 361,234 

06/07/96*** 

54X 

417. 

MMS  2195(611) 

MARQNICK  CONST.  CO. 

, INC 

08/07/95 

F.P.M.  ARVISH,MIKE 

MONTANA  AVENUE-HELENA 

WIDEN  t PLANT  MIX  SURF.OVERLAY 

09/05/95 

PHONE  NO  ;782-9327 

0.590 

% 

393,023  $ 397,260 

% 183,299 

06/30/96*** 

467. 

38X 

;*  ESTIMATED  COMPLETION  DATE 
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DATEsll/l3/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

C(^TRl£TION 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
m BUTTE  DISTRICT  «»* 

PAGE  NO!  7 

PRIME  contractor 

HUNT. DIPT,  field  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE  PERCENT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

X CONT. 

USED 

IM  15-4(75)200 

LINCOLN  ROAD-SIEBEN 

17.094 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  & COVER  ANDBRIDGE  DECK  REHAB. 

% 6,122,110  $ 5,490,612  % 68,762 

08/31/95  F.P.M.  HELD,  TERRY 

/ / PHONE  NO  :E85-3111 

06/30/97***  IX 

OX 

IN  2(176) 

INTERSTATE  SIGNING  (CHEVRONS) 

0.000 

INTERSTATE  SIGNING 

OMO  CONSTRUCTION  INC 

% „ 51,959  $ 29,204  i 28,634 

08/31/95  F.P.M.  PAUL  JAGODA 
09/20/95  PHONE  NO  !285-3111 
10/20/95  lOOX 

OX 

BUTTE  DISTRICT  TOTALS 

% 46,872,904  f 39,943,934  * £5,205,509 

m 

iM  T3l}CSJ[,C  SHi'jS  ii* 

<i‘^.  'W9IIS 

iVt;v  "'f''^ 


DATEill/l3/f3 

> J 

MONTANA  DEPARTMENT  (F  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  POIOD  ENDING  10/31/95 
«•»  GREAT  FALLS  DISTRICT  m 

) 

PAGE  Nfl!  8 

noNi.BEPT.  field  PROJECT  manager 

HARTDflTE 

PERCENT ' 

sncuTT 

PROJECT  NUMBER  LENSTH 

TYPE  OF  yUK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PMOECT  BESIGNATIW 

ESTIMATE  ANARD  AMT.  PAYMENTS  STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPI  0OO2C39) 

SHflNSTON  EflUIPfENT  CO. 

07/01/92 

F.P.M.  GARY  BERG 

DURAM.E  PVMT.  MARKIfffiS  - STHD. 

DURABLE  PVHT.  fMRKIfK  MTAL. 

08/05/92 

WTOE  NO  S865-6821 

0.000 

$ 1,140,995  ♦ 1,624,530  1 1,628,852 

07/87/9E*#* 

lOOH 

m(iu% 

SMP  S599(9AI 

HOLLOW  CONTRACTING 

10/03/94 

F.P.M.  BILL  LAY 

CRUSH  & STOCKPILE-GT.  F.  BIST. 

CRUSH  6 STOCKPILE 

08/88/95 

PHONE  NO  8264-5310 

0.000 

$ 171,600  $ 149,800  $ 30,480 

0I/08/96»** 

SOX. 

09/01/95 

NH-IR  3ig-5(12H  F 

UNITED  fMT'LG  OF  GREAT  FALLS 

12/15/94 

F.P.M.  DOUG  WILMOT 

1-315  INTERCHANH  - GREAT  FALL 

GR.  A8G.  SURF.,  PM8,  SEft.  tCOVER,  REVISE  5 BRIDGES,  TWO 

01/23/95 

PHONE  fW  8771-7346 

1.88A 

$ 7,861,669  f 5,676,356  ♦ 4,443,409 

03/05/97*** 

7BK 

507. 

BR-STPU  5311(5)  F 

SLETTEN  CONSTRUCTION  CO. 

18/15/94 

F.P.M.  RANDY  AAFEDT 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

01/16/95 

PHONE  NO  8771-7170 

0.360 

1 6,928,881  1 5,834,970  $ 3,376,182 

01/02/97*** 

m 

477, 

STPP  3-2(23)51 

SMITH  PAVING  1 CONTRACTING  ENT 

02/01/95 

F.P.M.  TERRY  WICKHAN 

8 MILES  mm  OF  CmTEAU 

BRIDffi  REPLACEMENT  WITH  PIPEAND  APPROAClfiS 

10/02/95 

PHONE  1278-7931 

0.151 

$ 172,899  1 150,153  f 20,740 

12/30/95*** 

147. 

4P/( 

STPP  80-1(11)13 

J 6 S CONSTRUCTION 

02/01/95 

F.P.M.  RANDY  AAFEDT 

80.  OF  FORT  BENTON  - BRIDGE  RE 

BRIDGE  REPLACEMENT  WITHCULVERT  8T0CKPASS 

0S/E3/TO 

PHONE  NO  8771-7170 

0.823 

i 333,855  $ 348,833  $ 328,944 

01/08/96*** 

94K 

987. 

IM  15-6(28)323  F 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  6 SO.  (NORTHBOUND) 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 

05/04/95 

PHONE  NO  8278-7931 

11.568 

$ 8,121,632  $ 7,398,020  1 3,878,522 

10/18/97*** 

44K 

437. 

BR-STPU  5811(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAYOBLITERATION 

/ / 

PHONE  NO  8771-7170 

0.325 

% 757,860  $ 478,500  f 0 

04/15/96*** 

OX 

07. 

RTF  80-1(12)15 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M,  RANDY  AAFEDT 

S.E.  FT.  KNTON-GERALDINE 

COLD  RECYCLE,  PLANT  MIX  BIT.SURFACM  OVERLAY,  SEAL  6 

08/02/95 

PHONE  NO  8771-7170 

13.300 

$ 1,808,824  $ 1,104,418  1 917,124 

06/14/96*** 

m 

637. 

» ESTIMATED  COMPLETION  DATE 


BATEiil/iam 


mTftfW  DEPfiRTfENT  OF  TRANSPHTOTIQH 
CONSTRUCTION  OMfflJ 

CONSTRUCTION  REPORT  FOR  PERIOD  E»INB  10/31 /TO 


PRIME  CWflACTIl 

HOfIT.EPT.  FIELD  TOJECTlfiKR 

' TOMMiT 

AWARD  DATE 

PERCENl 

1 ConT. 

PROJECT  NUMBER 

LENBTH 

TYPE  OF  WORK  ENBINEER  Cffl«TRACT 

CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESmTim 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATIC 

WORK  COfF. 

COm.ETED 

USED 

STPP  41-IC10IS8 

PUHCO 

06/30/95 

F.P.M.  MIKE  KLETTE 

DEVILS  DIP  - NORTH  i SOUTH 

SLK  aATTENINB 

08/83/95 

PHONE  NO  S36S-4036 

RTF  M-i(12>19 

08/30/96»»* 

19  MILES  N.  OF  AVON  - ffflRTH 

COU  RECYCLE,  EAL  1 COVER 

CONTRACT  TOTAL 

16.1A0 

$ 717,000  f 1,316,733 

$ 196,457 

15X 

OX 

Ml-BR  8<f-Aa8)i38  F 

SLETTEN  CONSTRUCTION  CO. 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  IR.  - SUN  RIVER  - 

WIDEN,  PfS  OVERLAY,  SEAL  tCOVER,  STEEL  ffiAM  BRIDE  AND 

10/18/95 

PHONE  f«)  S864-53I0 

STPHS  10-1 (18) A 

06/30/97»»» 

SMELTER  AVE.  0VERPASS-8TF 

0VERHEI6HT  WARNI1«3  SYSTEM 

CONTRACT  TOTAL 

1.781 

♦ 3,858,089  ♦ 8,758,^9 

$ 

87,590 

IX 

9X 

RTF  58-1(8)0 

BLAHNIK  CONSTRUCTION,  INC. 

08/31/95 

F.P.M.  DENNIS  LEO 

BR0WNIN8  - KIOWA  JCT 

PL.  HIK  BIT.  SURF.  OVERLAY,AND  SEAL  8r  COVER 

/ / 

PHONE  NO  1434-8470 

18.008 

1 866,888  $ 876, EA9 

$ 

0 

WQh/%m  OX 

OX 

NH  1-3(87)819  F 

D.H.  BLATTNER  & SONS 

10/18/95 

F.P.M.  DENNIS  LEO 

BROWNIN0-EAST  & WEST 

GRADE,  AERE0ATE  SURF.,  PLANTMIX  BIT.  SUE.,  SEAL  i COVER 

/ / 

PHONE  NO  S434-8470 

NH  1-3(88)888 

0S/14/98*»» 

BR0WNIN6  URBAN 

PLANT  MIX  BIT.  SUE.,  EAL  OVER 

CONTRACT  TOTAL 

7.187 

1 10,788,180  $ 10,611,888 

$ 

0 

OX 

OX 

IH  0008(810) 

BILLINGS  DEVELOPMENT  CORP 

10/18/95 

F.P.M.  BILL  LAY 

DIST.3  CRACK  SEALIN8 

DISTRICT  3 - CRACK  EALIN8 

10/86/95 

PHONE  NO  S864-5310 

59.700 

1 158,397  f 110,396 

$ 

0 

06/01 /96»»»  OX 

04/01/96 

BfenrooisTRic^ 

■"  ni,520,693  $ 519, 108 

$ l^i8^ii6W 

371 
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DATE! 11/13/95 


hONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
GLENDIVE  DISTRICT  *** 


■PRIMETONTRACTOR' 

DRIUIUfiT 


PAGE  NO:  10 

HQNT.DEPT.TIELD' PROJECT  HANAGEIT 


AUARD  DATE PERCENT mUT 

HODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


NH  37-a(ia)5A 
ASHLAND  WEST 


NH  6a-aii5)ia  f 
SOUTH  OF  CULBERTSON  SOUTH 


7.978 


9.0A9 


RR 

MILK  RIVER  N.W.  OF  HINSDALE  - 


STPE  1-10(35)590 
WOLF  POINT  STORM  DRAIN 


0.396 


0.046 


STPU  500a(8) 

EAST  BARRY  STREET-GLENDIVE 
M 5001(3) 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 
M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 
STPP  5008(9) 

TOWNE  ST.  9 MEADE  AVENUE-GLEND  . 
CONTRACT  TOTAL  0.000 


SK  CONSTRUCTION,  INC. 

GRADING,  AGG.SURF.,  PMS.,SEAL  t,  COVER,  BRIDGE  WIDENING 

$ 4,868,177  $ 4,670,150  $ 4,979,110 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  & COVER 

$ 7,848,335  » 6,558,664  % 5,848,630 


COP  CONSTRUCTION  CO. 

804  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHES 

$ 959,686  $ 777,777  $ 734,371 


STORM  DRAIN,  LANDSCAPING 


L.  SCANLAN  CONTRACTOR 
90,015  $ 77,986  % 64,865 

CENTURY  COMPANIES,  JV 

PL.  MIX  BIT.  SURF.  OVERLAY 

PL.  MIX  BIT.  SURF.  OVERLAY,SEAL  6 COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,SEAL  & COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,SIGNALS  I LIGHTING 

$ 1,791,488  % 599,381  $ 607,165 


06/09/94  F.P.M.  MARTIN,  DOUGLAS 
08/08/94  PHONE  NO  :a38-1093 
ll/aa/96**»  98X  1037. 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 
09/19/94  PHONE  NO  :787-5701 
ll/10/96**»  807.  937, 


09/01/94  F.P.M.  GREUFE,  LARRY 
05/03/95  PHONE  NO  :653-1050 
01/18/96«*»  947. 


09/01/94  F.P.M.  BARTH,  TIM 
10/86/94  PHONE  NO  ;653-1050 
01/08/96«»  83X 


09/01/94  F.P.M.  LAUCKNER,  JAMES 
03/17/95  PHONE  NO  :365-8877 
01/08/96»*» 


987. 


957. 


TIME 


96X 


1047. 


BR  9043(13) 

COTTONWOOD  CR.  - N.OF  WOLF  POI 


0.018 


PIPE  & APPROACHES 


L.  SCANLAN  CONTRACTOR 
189,459  $ 144,080  $ 147,005 


09/01/94  F.P.M.  BARTH,  TIM 
11/14/94  PHONE  NO  t653-1050 
10/18/95  lOOX  108X 


IM  94-6(41)191 

DAWSON  COUNTY  LINE  - EAST  - 


18.787 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  t.  COVER  AND  MMS  STOCKPILE 

$ 4,744,998  $ 3,983,405  $ 4,158,639 


10/14/94  F.P.M.  EIDE,  LEON 
03/80/95  PHONE  NO  :365-8877 
18/04/96*#*  987. 


687. 


STPP-NH-STPE  0008(38) 

PLASTIC  STRIPING  REHAB.-DIST. 


7.480 


CENTURY  COMPANIES,  JV 

PMS  OVERLAY,  SEAL  t COVER 

$ 8,850,495  $ 8,058,508  $ 1,880,377 


11/17/94  F.P.M.  FRETTE,  KURT 
03/14/95  PHONE  NO  !838-1093 
10/31/95  1007  09/01/95 


f ESTIMATED  COMPLETION  DATE 
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HONTAHII  DEPARTED  OF  TRANSPORTATION 
CONSTRUCTIQM  BlMftU 

CONSTRUCTION  REPORT  FOR  PERIOD  EffflINS  10/31/% 
#»i  6LENBIVE  DISTRICT  »•* 


PA8E  HO!  11 

■WfTJEPTrmiTPKCT  HAHAOER 


PROJECT  NtHBER  LEHBTH 
PROJECT  resiMTim 


'ORiem  ' AyARDBAie  percent “nwr 

TYPE  OF  yORK  ENBINEER  CONTRACT  CONTRACTOR  HODIF.  HORK  BE6.  PROJECT 

ESTIKATE  AWARD  ANT.  PAYMENTS  STATUS  WORK  COfff,  COfflETED USED 


STPS  a«-l(lOI0  F 
MALTA  - NORTH 


6.977 


yiCKEHS  CONSTRUCTION,  INC. 

6R.,  A66.  SURF.,  a.  MIX  BIT.SWF.,  SE^  I COVER  AND  BRID6E 

$ 4,573,5S1  I 3,980,E56  $ 3,6fB,iA3 


11/17/%  F.P.M.  PISK,  RANDAL 
03/E0/%  PHONE  NO  !a88-%78 
0A/Sl/?7***  937. 


987, 


RTF  27-8(11 }1A 

13.S  MILES  NORTH  ^ EKALAKA  - 
RTF  AE-8(3)eO 

20  MILES  NORTH  OF  aOHINS  HELL 
CONTRACT  TOTAL  E7.300 


PRINCE,  INC. 

PM8  OVERLAY,  SEAL  & COVER 

PMS  OVERLAY,  SEAL  I COVER 

$ i,8l5,ABl  I 1,849,330 


1,533,083 


12/15/94  F.P.M.  SWANSON,  ROBERT  E. 
04/27/93  PHONE  NO  !83a-1093 
ll/a3/95«» 

837,  99*4 


SMP  1399(941 

CRUSH  & STOCKPILE  - 0LENDIVE  D CRUSH  & STOCKPILE 

0.000 


PRINCE,  INC. 

292,250  I 297,010  $ 124,792 


12/15/94  F.P.M.  MARTIN,  DM-AS 
05/17/95  PHONE  NO  {2^-1093 
01/08/96»*»  427.  09/01/95 


SMP  3899(94) 

CWiSH  & STOCKPILE  - 6LENDIVE  D CRIEH  8.  STOCKPILE 

0.000 


PRINCE,  INC. 

348,750  f 347,155  $ 


320,932 


12/15/94  F.P.M.  SHANSON,  ROBERT  E. 
04/03/95  PHONE  m 5232-1093 
01/08/96*»»  m 09/09/95 


gypp-|ij^  2(136) 

WOLF  POINT  AREA  - CULVERTS  CULVERT  REPAIR 

0.693 


PEC  INC 

470,980  f 498,688 


473,219 


02/01/95  F.P.M.  PISK,  RANDAL 
03/80/95  PHONE  m s228-9478 
10/20/95  iOOK  987. 


RTS  851-1(1)0 

SPRQLE  - NORTH 

PMS  OVERLAY 

RTS  243-1(1)15 

SACO  - NORTHWEST 

PMS  OVERLAY 

RTS  251-2(4)38 

14  HI. SOUTH  OF  FLAXVILLE  - NO. 

PMS  OVERLAY 

RTS  344-1(6)0 

BROCKTON  - NORTH 

PMS  OVERLAY 

RTS  Sll-KDO 

FLAXVILLE  NOTTH 

PMS  OVERLAY 

CONTRACT  TOTAL  94.000 

RIVERSIDE  CONTRACTINe 

AND  SEAL  & COVER 
AND  SEAL  6 COVER 
AND  SEAL  6 COVER 
AND  SEAL  i COVER 
AND  SEAL  fc  COVER 

$ 4,148,981  $ 3,799,526  I 3,270,166 


02/01/95  F.P.M.  SHANSOI,  ROBERT  E. 
03/30/95  PHONE  NO  s83S-1093 
0i/08/96»H 


86K  83X 


IM  2(157) 

6LENDIVE  DISTRICT  CRACK  SEALIN  CRACK  SEALIN8 

51.900 


PAVETECH  ASPHALT  ENS.  INC. 
332,185  I 344,076  $ 518,478 


04/07/95  F.P.M.  MARTIN,  D0U6LAS 
05/28/95  PHONE  NO  |2K-1093 
04/03/96»*»  987.  11/15/95 


TIME 


f ESTIMATED  COHaETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 


DATEsll/13/95 

*»*  aENDIVE  DISTRICT  *** 

PAa  NOt  18 

PRIME 'CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

' ORIGINAL 

IPIRDDATE 

aaENT  X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

HODIF.  WORK  aG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  1 

COMaETED  1 

uaD 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.M.  Eia,  LEON 

aENDIVE  - NORTHWEST 

aANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  1 COVER 

08/89/95 

PHONE  NO  :365-8877 

9.E33 

$ 8,578,648  $ 8,485,818  % 114,088 

01/08/96*»» 

57, 

6SX 

STPP  85-1(31)36 

WICKENS  CONSTRUCTION,  INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

06/89/95 

PHONE  NO  :653-l050 

9.881 

$ 6,587,684  $ 5,884,468  % 1,968,761 

08/19/97*** 

34X 

41X 

RTF  87-8(18)36 

PRINCE,  INC. 

06/05/95 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

aANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

06/17/95 

PHONE  NO  :838-1093 

RTF  31-1(10)34 

OPHEIM  - SOUTH 

RTF  48-8(4)37 

37  MI.  NORTH  OF  FLOWING  HELLS 

CONTRACT  TOTAL  40.400 

aANT  MIX  BITUMINOUS  SURFACING  OVEaAY,  SEa  t COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVEaAY,  SEAL  1 COVER 

$ 8,336,755  $ 8,388,150  $ 1,915,441 

08/01/96*** 

BOX 

67X 

BR  9013(18) 

AMERICAN  CONTRACTING,  INC. 

06/30/95 

F.P.M.  BACON,  DAVID 

ASH  CR  - 30  MILES  SH  OF  PLEVNA 

CaVERT  INSTaLATION 

09/19/95 

PHONE  NO  :365-8877 

BR  9013(11) 

O'FALLON  CR  - 31  MILES  SW  OF  P 
CONTRACT  TOTAL  0.318 

CaVERT  INSTaLATION 

$ 354,000  $ 855,686  $ 105,161 

03/88/96*** 

41X 

OX 

BR  9036(15) 

MACKIN  CONSTRUCTION  CO 

08/07/95 

F.P.M.  PISK,  RANDAL 

BIG  WARM  SPRINGS  CR  - S OF  MAL 

PRESTRESSED  CONCaTE  BRIDGEAND  APPROACHES 

09/13/95 

PHONE  NO  : 888-9478 

0.381 

$ 831,058  $ 813,716  $ 38,581 

07/10/96*** 

15X 

33X 

8TPS-STPP  8(814) 

HARK  RITE  LINES  OF  MONT., INC 

08/07/95 

F.P.M.  LAUCKaR,  JAMES 

DISTRICT  4 EPOXY  PAVEMENT  MARK 

EPOXY  PAVEMENT  HARKING 

10/08/95 

PHOa  NO  1365-8877 

95.100 

$ 381,835  % 850,859  $ 48,168 

03/83/96*** 

19X 

47X 

STPE  8(168) 

B 6 K CONSTRUCTION  LTD,  CO. 

08/07/95 

F.P.M.  MARTIN,  DOUGLAS 

DISTRICT  4 EROSION  CONTRa 

EROSION  CONTRa 

/ / 

PHONE  NO  : 838-1093 

0.000 

$ 33,578  $ 84,360  % 0 

03/18/96*** 

OX 

83X 

STPS  468-8(6)8 

AMERICAN  CONTRACTING,  INC. 

08/31/95 

F.P.M.  MARTIN,  DOUGLAS 

8 MI  N OF  ROCK  SPRINGS  - NORTH 

GRADE  AND  AGGaGATE  SUaACE 

/ / 

PHOa  NO  ;838-1093 

7.777 

$ 8,558,308  $ 8,044,153  $ 80,448 

08/89/97*** 

IX 

OX 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 11/13/95 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
*»»  GLENDIVE  DISTRICT  *»* 

PAGE  NO:  13 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

HODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPX  e(E05) 

WICKENS  CONSTRUCTION,  INC. 

08/31/95 

F.P.M.  LAUCKNER,  JAMES 

WETLAND  MITIGATION  - 5 MILES  S 

WETLAND  MITIGATION  - 5 MILESSOUTH  OF  VIDA 

10/10/95 

PHONE  NO  :365-2877 

0.000 

$ 37,701 

$ 32,990 

$ 

17,595 

10/24/95 

lOOX 

OX 

RTF  37-2(15)<»2 

CENTURY  COMPANIES, 

JV 

08/31/95 

F.P.M.  FRETTE,  KURT 

LAME  DEER-EAST 

PL.  MIX  SURF.  OVERLAY 

10/14/95 

PHONE  NO  :232-1093 

7.800 

$ 62'f,270 

$ 772,427 

$ 258,277 

10/25/95 

lOOX 

OX 

STPE  9'f-4(55)ia2 

EDWARD  T.  CORPS  CONST. 

08/31/95 

F.P.M.  FRETTE,  KURT 

E.  HATHAWAY  - EROSION  CONTROL 

GRADE  AND  AGGREGATE  SURFACE 

10/12/95 

PHONE  NO  :232-1093 

0.000 

$ 90,776 

$ 69,281 

$ 

693 

05/30/96»*« 

1'/. 

lOOX 

NH  1-9(31)516 

WASHINGTON  CONSTRUCTION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCTION,  WIDEN,  OVERLAY  SEAL  1 COVER  AND  3 CONC. 

/ / 

PHONE  NO  :228-9478 

9.920 

$ 6,904,834 

$ 6,873,272 

% 

0 

12/05/97#** 

OX 

OX 

BR  9017(9) 

S FISHER  CO.  INC. 

10/12/95 

F.P.M.  LAUCKNER,  JAMES 

WOODY  CREEK-63KM  N.E.  OF  JORDA 

BRIDGE  APPROACHWS  WITH  PIPESAND  APPROACHES 

/ / 

PHONE  NO  :365-2877 

0.030 

$ 223,714 

$ 149,930 

$ 

0 

04/16/96**» 

OX 

OX 

BR  9038(9) 

JARRETT  CONSTRUCTION  INC. 

10/12/95 

F.P.M.  BACON,  DAVID 

TIMBER  CREEK-2  MILES  EAST  OF  P 

PRESTRESSED  CONC.  BRIDGE  ANDAPPROACHES 

/ / 

PHONE  NO  :365-2877 

0.373 

$ 469,375 

% 413,299 

$ 

0 

09/10/96*** 

OX 

OX 

GLENDIVE  DISTRICT  TOTALS 

* 57,404,599 

% 51,777,191 

$ 32,228,115 

6ex 

1 


> ) 


BATEili/13/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/95 
»**  BILLINGS  DISTRICT  »« 

'•  PRIME  CONTRACTOR  


PAGE  NO!  14 

fflJWTiDEPT.  FIELD -PRUJECT  MANAGER' 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


^ TM™;  BlJfiRirME  PERCENT TCDUTT 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


IM-STPU  90-8(123)446  F 
W.  BILLINGS  INTERCHANGE 


PLH-STPP  28-2(18)45 
BEARTOOTH  PASS  - N. 


0.400 


15.021 


G,  GS,  PMS,  & STR'S. 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
$ 7,320,892  $ 6,327,862  $ 6,847,927 


PEND  06/03/93  F.P.M.  SLOE,  DAVID  A. 

06/20/95  07/28/93  PHONE  NO  !248-3827 

0I/18/96«*  98K 


RIVERSIDE  CONTRACTING 

PMS  OVERLAY,  S 6 C,  GABIONRETAINING  WALLS,  t VISTA  POINT 

$ 7,875,954  $ 6,767,677  $ 6,627,198 


100'/. 


08/25/93  F.P.M.  NEVILLE,  GARY 
09/23/93  PHONE  NO  !256-1720 
01/08/96***  98)1  09/01/95 


NH  14-4(11)125 

RYEGATE  - W. 

5.459 

SLETTEN  CONSTRUCTION  CO. 

WIDENING,  PMS  OVERLAY,  SEAL  6C0VER 

$ 1,845,739  $ 2,169,326  $ 2,311,541 

12/16/93  F.P.M.  SHUPAK,  TOM 
03/07/94  PHONE  NO  :E45-0370 
01/08/96***  987. 

987. 

NH  63-6(4)29  F 

EDDIES  CORNER  - SOUTH 

10.358 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  1 COVER 

$ 8,537,068  $ 7,644,405  $ 8,646,883 

05/12/94  F.P.M.  TILZEY,  RONALD 

05/24/94  PHONE  NO  !538-8731 

10/23/96***  9B!(  m 

STPS  300-1(3)6 

BIG  COULEE  ROAD 

3.155 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GRADING,  AGGREGATE  SURFACING 

$ 1,463,387  $ 1,323,143  $ 1,575,028 

06/29/94  F.P.M.  SHUPAK,  TOM 
11/07/94  PHONE  NO  :245-0370 
05/29/96***  987. 

677. 

STPU  1024(3) 

STATE  AVENUE-BILLINGS 

1.710 

MIDLAND  O'LEARY  INC. 

GRADING,  PMS,  STORM  SEWER,WATER,  LIGHTING  6 SIGNALS 

* 7,111,335  $ 4,983,134  $ 4,956,088 

06/29/94  F.P.M.  KEGLEY,  MEL 
07/26/94  PHONE  NO  ;252-9831 
07/25/96***  995« 

1177. 

STPSNHSTPPI  2(141) 

DISTRICT  5-EXPERIMENTAL  EPOXY 

75.600 

HARK  RITE  LINES  OF  MONT., INC 

EXPERIMENTAL  EPOXY  HARKINGS 

$ 531,904  $ 361,046  $ 231,223 

06/29/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  : 252-7329 

10/15/94***  647.  10/15/94 

BR  9033(7) 

MUSSELSHELL  R.-l  MI.E.OF  ROUND 

0.174 

COP  CONSTRUCTION  CO. 

BRIDGE  REPLACEMENT  ANDAPPROACHES 

$ 419,702  $ 347,310  % 339,575 

08/03/94  F.P.M.  SACKS,  RAY 
10/05/94  PHONE  NO  :538-8731 
01/12/96***  987. 

907. 

NH  53-1(17)28  F 

BROADVIEW  - SOUTH 

6.239 

_ EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  6 COVER 

» 5,236,315  $ 5,087,200  $ 4,925,685 

11/17/94  F.P.M.  NEVILLE,  GARY 
12/21/94  PHONE  NO  !256-1720 
12/29/96***  977. 

667. 

TIME 


ESTIMATED  COMPLETION  DATE 


’1. 


-lac/iG  ^ “ " 

,. 


,4t'W  ;.  l ';H, 


m mnm^.  ■ f 


DATEin/13/95 


) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/95 
»*»  BILLINGS  DISTRICT  »»» 

PRIME  CONTRACM 


PROJECT  NUMBER  LENBTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


original  — 

EWSINEER  contract  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


PAI¥  KIHf  IS 

m\.M\.  HELD  PROJECT  HAM 


BR  9003(12) 

LITTLE  BI(3H0RN  RIVER 


NH  16-1135)23  F 
YELLOWSTONE  COUNTY  LINE  N t S 


STPP  78-2(l<f)'>6 
PRATTEN/PIKE/9TH  - COLUMBUS 


RTF  57-«>(7)130 
WINNETT  - E6W 


NH  I<f-5(13)167  F 
ROUNDUP  - WEST 
NH  16-2(7)46  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


NH  2(120) 

DISTRICT  5 GUARDRAIL 
NH  61-4(16)99 

2.8  MILES  S.W.  OF  DY  JUNCTION 
STPE  2(170) 

THREE  LOCATIONS  - LEWISTOWN  AR 
CONTRACT  TOTAL 


STPE  63-1(7)18 
SIDEWALK/CURB-JUDITH  GAP 


DATE  PEROT ^ OT' 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED USED 


0.406 

EDWARD  T.  COPPS  CONST. 

CONC.  BEAM  BRIDGE  6 APPROACHES 

% 456,757  $ 458,847  $ 

385,217 

11/17/94 

06/05/95 

01/12/96*** 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO  ; 252-7329 

84y.  09/15/95 

6.365 

rn  . EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.,  AGG.  SURF.,  PMS,  SEAL  tCOVER  AND  THREE  BRIDGES 

$ 6,628,952  $ 7,257,661  % 4,802,593 

02/01/95 

04/11/95 

05/07/97*** 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO  !248-3827 

66y. 

65/. 

1.598 

WIDENING,  DRAINAGE,  HILLING,PHS  OmAY%  m i^COVE^ 

% 752,363  $ 768,119  $ 757,584 

02/01/95 

05/18/95 

10/25/95 

F.P.M.  BERGEN,  PERRY 
PHONE  NO  : 932-4872 
100'/. 

105'/. 

6.700 

MARVIN  A REHBEIN 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  6 COVER 
$ 466,913  $ 539,035  » 

472,758 

06/05/95 

07/20/95 

01/24/96*** 

F.P.M.  SACKS,  RAY 
PHONE  NO  ;538-8731 

88y. 

52'/. 

2.772 

^K  CONSTRUCTION,  INC. 
GRADE,  AGGREGATE  SURFACIN8,PL.  MIX  BIT.  SURF.,  SEAL  6 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  & COVER 
$ 3,089,000  $ 3,194,053  $ 

AND 

1,744,475 

06/30/95 

08/05/95 

01/08/96*** 

F.P.M.  SACKS,  RAY 
PHONE  NO  :538-8731 

55/. 

0/. 

J 6 S CONSTRUCTION 

GUARDRAIL  9 BRIDGE  RAILREVISION 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

08/07/95 

09/11/95 

07/10/96*** 

F.P.M.  SACKS,  RAY 
PHONE  NO  ; 538-8731 

0.000 

EROSION  CONTROL  & RIPRAP 

$ 761,529  $ 643,363  1 

174,949 

m 

47X 

0.403 

J t S CONSTRUCTION 

SIDEWALK  6 DRAINAGEIMPROVEMENTS 

i 234,155  $ 223,584  $ 

71,293 

08/07/95 

09/18/95 

03/21/96*** 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  S538-8731 

32/. 

62X 

STPE  244-2(3)24 
EROSION  CONTROL  WINNETT 


0.500 


FLOOD  DIVERSION  STRUCTURE 


CHIEF'S  EXCAVATING  i CONCRETE 
98,679  $ 97,479  $ 59,642 


08/07/95  F.P.M.  SACKS,  RAY 
09/14/95  PHONE  NO  :538-8731 
02/01 /96*»»  6iy. 


80'/. 


TIME 


«*  ESTIMATED  COMPLETION  DATE 


jitiH!  ^','1  V'  f* 


t 


DATE;ll/13/95 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENOTH 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
COJ^RUCTION  bureau 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  10/31/95 

*»»  BILLINGS  DISTRICT  «in 

PRIME  L'UNTRACTflR  


IH  9'f-l<53)eA 
POMPEY'S  PILLAR-CUSTER 


ISlIGlNAL  "AWARD  DATF 

CCTTMATC  “I^TRACT  _ __CONTRACTOR  MODIF.  WORk'bEg'  PRnJFnT 

ESTIMATE At^D  AMT.  PAYMENTS  STATUS  WORK  CQ|*tf>.  COMPLETED 


22.800 


COLD  MILL,  PLANT  MIX  BIT.SURF.  AnK  fZm 

i 3,599,244  $ 3,443,157  $ 1,404,078 


TTDRTT 

USED 


f.p.m.  shupak,  tom 

NO  ;845-0370 
02/07/97*#*  41Y. 


55y. 


NH-STPP  2(212) 

DISTRICT  5 THERMOaASTIC  PROGR 


STPP  75-1(3)2 
LEWISTOWN-WEST 


11.300 


1.236 


THERMOPLASTIC  PAVEMENTMARKINGS 

* 400,229  $ 385,599  $ 


IM  90-9(81)503  F 
DUNMORE  - SOUTH 
RTF  48-1(16)0 
CITY  OF  HARDIN 

CONTRACT  TOTAL  n.aia 


WIDEN,  PL.  MIX  BIT.  SURF.OVERLAY,™SEAlTcOVEr’ 

i 958,014  $ 919,000  $ 


RECONSTRUCTION,  HOT  RECYCLEOVERLAY^'^'^^^'’^  CONTRACTING 

PLANT  MIX  BIT.  SURF.  OVERLAYAND  ^AL  & COVER 

i 7,475,227  $ 7,400,450  $ 


67,351 


42,027 


F-P.f1.  TILZEY,  RONALD 
10/16/re  PHONE  NO  :538-8731 
06/14/96***  17/,  25y, 


08/31/95  F.P.M.  TILZEY,  RONALD 
09/11/95  PHONE  NO  ;53847^ 
08/16/96***  5y. 


10/12/95  F.P.M.  NEVILLE,  GARY 

/ / PHONE  NO  !256-1720 

08/31/98*** 


19X 


TIME 


I 


vmwa  ■” - 

■.  .,•»  ! y<iy;r^^  - W,  3T^ 


'^^rr  WJSSWir  « 

u^SRcy  m, 

rn}s\w  .‘KPT . _.. 


i-  I*-  m 

'■m::  •i  'mm 
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DATE;lS/07/95  OCUL  ^3735??^^  uyf 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
»**  MISSOULA  DISTRICT  **» 

■ PRIME  CONTRACTOR  


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


PAGE  NO;  1 

WUNI.DEPT.  FIELIJPRUJECI  MANAGER- 


AWARD  DATE PERCENT TTCONTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


BR-STPP  5a-2(ll)A9 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


STPP  83-1(15)31 
CONDON  N.&  S. 


1.069 


NH  1-2(71)180 
MIDDLE  FORK  FLATHEAD  RIVER-S.E 


STPP  1-2(70)122 
STILLWATER  RIVER  BRIDGE 


G,  GS,  l^»MS,  SliC,  8.  STR. 


MORGEN  AND  OSWOOD  CONSTRUCTION 
$ 6,926,932  $ 5,695,201  $ 5,812,625 


16.253 


O.ai'j 


0.034 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY,SEAL  t COVER 

$ 4,819,610  $ 4,841,572  $ 4,587,554 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 753,377  $ 642,833  $ 414,134 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

$ 551,658  $ 586,075  $ 561,020 


06/03/93  F.P.M.  MITCHELL,  JAMES  D. 
07/23/93  PHONE  NO  : 755-8557  ! 

01/86/96***  987,  957. 


08/03/94  F.P.M.  SULLIVAN,  SHEILA 

09/07/94  PHONE  NO  :523-5877 

02/25/97»»»  957.  1107. 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

04/11/95  PHONE  NO  :868-1229 

09/25/95**#  647,  987, 


10/03/94  F.P.M.  KALBERG,  J.  GARY 

05/16/95  PHONE  NO  ;862-lE89 

01/12/96**#  967.  967. 


IM  90-2(84)96  F 
DESMET  INTERCHANGE 


2.605 


SMP  2099(94) 

CRUSH  I STOCKPILE  - MISSOULA  D 


0.000 


IM  2(166) 

INTERSTATE  SIGNING, MISSOULA  DI 


RTS  203-1(3)5 
FLORENCE-SOUTH 
RTF  7-1(67)75 
FLORENCE-LOLO 
RTS  269-1(17)12 
STEVENSVILLE-SOUTH 
CONTRACT  TOTAL 


0.000 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB. 

$ 3,986,092  $ 3,399,048  $ 3,459,656 


CRUSH  AND  STOCKPILE 


HERB  RICHARDS  CONSTRUCTION 
$ 340,410  $ 287,471  $ 380,580 


INTERSTATE  SIGN  UPGRADE 


OMO  CONSTRUCTION  INC 
$ 2,630,168  $ 1,811,361  $ 1,578,067 


21.100 


JENSEN  PAVING 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 

% 941,768  $ 865,998  $ 704,796 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 
02/21/95  PHONE  NO  !523-5864 
09/18/96**#  987.  687. 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 
02/16/95  PHONE  NO  ;523-5877 
01/lE/96»»*  987,  09/01/9S 


12/15/94  F.P.M.  MCKINNEY,  JOHN 
02/20/95  PHONE  NO  ;523-5863 
11/01/95***  877.  11/01/95 


03/09/95  F.P.M.  JOHNSON,  ROBERT  L. 
06/05/95  PHONE  NO  :523-5864 
01/12/96*** 


807. 


887. 


♦*  ESTIMATED  COMPLETION  DATE 


STATT  CCCUWIE'ITS  COLLECTION 

n[C  1 5 1595 

MONTANA  STATE  LIBRARY 


N-  S 


^bhl  'o^  ’no u 


;■  , '-a 

M,- 


) 


DATEjIE/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
»»»  MISSOULA  DISTRICT  *** 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF 


"PRIflE  CnUTRACTOR 

DR'IGIRAl ' 


.DEPT.  riELD  PROJECT 


NH  5-2(71)57 
SOUTH  OF  POLSON 


0.678 


, POLSON  READY  MIX  CONCRETE 

BRIDGE  UIDENING,  GRADING, PLANT  MIX  BITUMINOUS  SURFACING 

$ 639,559  $ 701,61^  $ 671,407 


STPP  52-2(20)40 
CRESTON  NORTH 


7.856 


SCHELLINGER  CONST  CO., INC. 

GRADING,  AGGREGATE  SURFACING,PLANT  MIX  BIT.  SURFACING, 

$ 7,652,203  $ 6,311,903  $ 5,426,981 


IM  90-2(93)84 
FRENCHTOWN  EAST  & WEST 


MULTIPLE  CONCRETE  ENTERPRISES 
PCCP  REHABILITATION  I SLOPEFLATTENING 
10.155  $ 4,226,686  $ 3,709,066  $ 2,135,718 


NH  5-2(59)67 
POLSON  - ELMO 


RIVERSIDE  CONTRACTING 
GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY,  SEAL  t 
12.015  $ 639,600  $ 4,132,829  $ 2,268,638 


04/07/95  F.P.M.  MAART,  WILLIAM  C. 

05/08/95  PHONE  NO  ;523-5856  I 

03/20/96***  96*/.  13i'/. 


05/04/95  F.P.M.  MITCHELL,  JAMES  D. 
05/22/95  PHONE  NO  !755-8557 
07/31/97***  86'/.  41'/. 


06/05/95  F.P.M.  MAART,  WILLIAM  C. 

07/17/95  PHONE  NO  :523-5856 

03/18/97***  58'/.  51'/. 


06/30/95  F.P.M.  ROBERTS,  JAMES 

07/18/95  PHONE  NO  ;849-5179 

03/23/97***  55'/. 


0'/. 


PAGE  NO;  2 


AWARD  DATE  PERCENT  7,  CDNT. 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


STPP  33-1(10)1  BLAHNIK  CONSTRUCTION,  INC. 

LIBBY  - NORTHEAST  WIDENING  t PLANT  MIX  BIT.OVERLAY 

8.766  $ 2,508,000  $ 2,361,717  $ 199,804 


06/30/95  F.P.M.  RQEDEL,  DONALD 

09/11/95  PHONE  NO  :755-8559 

11/18/96***  8'/.  0'/. 


STPHS  1-2(77)120  MONTANA  LINES,  INC 

IDAHO  I MERIDIAN  - KALISPELL  GRADE,  AGG.  SURF.,  PL.  MIXBITUHINOUS  SURFACING,  SIGN  & 

0.000  $ 99,500  $ 108,093  $ 67,033 


06/30/95  F.P.M.  CHRISINGER,KENNETH  L 

09/05/95  PHONE  NO  ;755-8566 

02/08/96***  62'/.  0'/. 


NH  5-4(15)177  F RIVERSIDE  CONTRACTING 

EUREKA-URBAN  GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  i COVER, 

3.883  $ 4,879,000  $ 5,498,467  $ 3,310,091 


06/30/95  F.P.M.  CHRISINGER,KENNETH  L 

08/07/95  PHONE  NO  ; 755-8566 

08/04/97***  60'/.  0'/. 


NH  2(211)  MONTANA  LINES,  INC 

DISTRICT  1 THERMOPLASTIC  PROGR  THERMOPLASTIC  PAVEMENTMARKINGS 

4.000  $ 333,108  $ 288,806  $ 188,923 


08/07/95  F.P.M.  MCKINNEY,  JOHN 

08/29/95  PHONE  NO  ;523-5863 

07/12/96***  65'/.  10'/. 


STPE-CM  8103(11) 

RESERVE  ST.  LANDSCAPING  LANDSCAPING 

0.000 


KEENEY  CONSTRUCTION 
230,650  $ 219,477  $ 74,546 


08/31/95  F.P.M.  JOHNSON,  ROBERT  L. 
10/02/95  PHONE  NO  ;523-5864 
06/15/96***  34/.  06/15/96 


* ESTIMATED  COMPLETION  DATE 


c 


■i-r 


;-ir’C3  m y«  mm  ' ■'  'w. ' ■.?» 
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DATE5lg/07/95 


) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  11/30/95 
»»»  MISSOULA  DISTRICT  *»* 

pinirtMCTr 


PROJECT  NUMBER  LEN0TH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


original 

ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


PAGE  NO'  G 

T^ONI.DEPT.  riELD  PROJECT  HANAGEfT 


AWARD  DA  IE  PERCENT  TCtiNTT 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


3.055 


Ann..  BLATTNER  t SONS 

GRADE,  Aggregate  surf.,  plantmix  bit.  surf.,  seal  t,  cover, 

$ 9,983,036  $ 9,756,A96  $ 97,569 


10/13/95  F.P.M.  MAART,  WILLIAM  C. 

/ / PHONE  NO  : 533-5856  I 
13/13/97*»»  !•/. 


STPS  SS'f-KSlA 

POLSON  SOUTH  - SOUTH  SECTION 


1.933 


PUMCO 

GRADE,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

i 770,961  $ 863,153  $ 8,633 


10/13/95  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 533-5863 

18/0S/96#*#  ly, 


0*/. 


SMP  3199(95) 

CRUSH  i STOCKPILE 


0.000 


CRUSH  AND  STOCKPILE 


SCHELLINGER  CONST  CO., INC. 
$ 651,589  $ 508,961  $ 


11/30/95  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 533-5863 

09/30/96»»*  OX  09/30/96 


SMP  3399(95) 

CRUSH  i STOCKPILE 
SMP  A199(95) 

CRUSH  t.  STOCKPILE 
CONTRACT  TOTAL 


0.000 


CRUSH  AND  STOCKPILE 
CRUSH  AND  STOCKPILE 


PERFECT  CONCRETE,  INC 


$ 319,193  $ 333,303  $ 


11/30/95  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 533-5877 

09/30/96**» 


OX 


09/30/96 


RTF  5-3(58)133 
OLNEY  NORTH  t SOUTH 
RTS  306-1 (A)0 
COLUMBIA  HEIGHTS  - SOUTH 
RTS  A86-l(5)0 
COLUMBIA  FALLS  NORTH 
CONTRACT  TOTAL 


A6.300 


n,  ....  n RIVERSIDE  CONTRACTING 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  h COVER 

PLANT  MIX  BIT  SURF.  OVERLAY,SEAL  i COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

% 1,533,6AA  $ 1,A87,565  $ 


11/30/95  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  ;863-lS39 

09/06/96*»» 


OX 


OX 


RTS  383-1(6)11 
3 MI.  N.  OF  CAMAS  PRAIRIE 


5.100 


A-1  PAVING,  INC. 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

$ 336,978  $ 3AA,133  $ 


11/30/95  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  ! 533-5877 

08/30/96***  OX  OX 


ffISSOULA  DISTRICT  TOTALS 


~r5b,V53,733  t bA.7b4.131  *31.947.765 


TIME 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

) 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 

DATEsia/07/95 

***  BUTTE  DISTRICT  »»» 

PAGE  NO:  4 

PRIME  CONTRACTOR  ' 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

■ original 

AWARD  DATE 

PtKUENI  7.  CUNT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  ( 

:OMPLETED 

USED 

RS  859-1(3)0 

, SK  CONSTRUCTION,  INC. 

G,  GS,  PMS,  S&C 

APPR 

06/03/93 

F.P.M.  HUNTER,LARRY 

NEULAN  CREEK  ROAD 

11/14/94  07/19/93 

PHONE  NO  :494-3884 

1 

9^7, 

A. 611 

$ 1,785,998  $ 1,507,750  $ 

1,708,818 

01/86/96*#* 

987, 

RS  835-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT.-BAXTER  LANE 

GR,GS,PMS,SEAL  t COVER 

18/80/93 

PHONE  NO  :586-5074 

HDP-IR  9113(1)  F 

N.  19TH  AVE.  INTCH.  - BOZEMAN 
CONTRACT  TOTAL 

8.895 

$ 9,376,003  i 7,850,000  $ 

7,833,874 

11/15/95 

lOOX 

937, 

STPU  1801(A) 

JTL  GROUP,  INC. 

05/18/94 

F.P.M.  STREETER,STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  & COVER 

06/08/94 

PHONE  NO  :587-5785 

QTPC 

NORTH  19TH  INTERCHANGE-WEST 
HDP  9113(001)  F 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  t COVER 

05/17/96*** 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t.  COVER 

CONTRACT  TOTAL 

8.957 

$ 3,A83,816  $ 3,A83,816  $ 

3,588,860 

987, 

1377, 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FENCING 

FENCE 

05/03/95 

PHONE  NO  : 885-31 11 

81.000 

$ 890,568  $ 885,768  $ 

831,859 

08/04/96*** 

817, 

797, 

BR  9001(81) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS,PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  1 APPROACHES 

04/18/95 

PHONE  NO  ;6B3-6890 

0.A06 

i 87A,B36  $ 865,515  $ 

840,969 

10/81/95*** 

917, 

917, 

STPP  50-8(85)88 

H.  K.  CONTRACTORS,  INC. 

18/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  iCOVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  :586-5074 

» 

6.159 

$ 9,078,384  $ 7,378,871  $ 

3,668,914 

05/04/97*** 

507, 

437,  : 

IM  8(66) 

DIAMOND  CONSTRUCTION 

04/07/95 

F.P.M.  CHRISTENSEN  KEVIN 

BOULDER  HILL  - HELENA 

UPGRADE  EXISTING  GUARDRAIL,SIGNING  AND  INSTALL 

05/08/95 

PHONE  NO  ;444-6386 

Q.OOO 

i 989,797  $ 896,750  $ 

1,856,734 

03/15/96*** 

987, 

697, 

IM  15-1(85)0 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95 

F.P.M.  WILLIAMS,PAUL 

MONIDA-LIMA 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  t COVER 

08/07/95 

PHONE  NO  : 683-6890 

17.983 

$ 6,893,308  $ 5,331,113  $ 

435,389 

07/18/97*** 

87, 

457, 

* ESTIMATED  COMPLETION  DATE 


^ . m'-m 

a.uiri  3ei®^spf^S».n2?ij?^ 

«»*  T.)^?!T3f«  “-'™' 

^ 



i^-U*  ’3fjlv^)'  ■ 'Ml'^3 

"*  '■ 

'...V, , . ui->“  vcv-  ? t ^ 


-'.•ItK,  . '■  Tiv  .'; 


{tf^  miimm  emim 


r 


DATES lS/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
*»»  BUTTE  DISTRICT  »»» 


PROJECT  NUMBER  LENGTH  TYPE  OF 

PROJECT  DESIGNATION  


PRIME" CONTRACTOR ' 

ORIGINAL 


^ PAGE  NO:  5 

^T.DEpT.  FlELf  project  manager 


ENGINEER  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


AWARD  DATE  PERCENT TCDFITr 

MODIF.  WORK  BEG.  PROJECT 
WORK  COMP.  COMPLETED  USED 


RTF  29-4(18)89 
MONTANA  STREET  N.  BUTTE 
RTM  1807(1) 

NORTH  7TH  AVE.  BOZEMAN 
RTM  1805(5) 

MONTANA  STREET  S.  BUTTE 
STPE  8(161) 

3 LOCATIONS  BUTTE  DISTRICT 
CONTRACT  TOTAL 


IM  90-6(70)313 
ROCKY  CANYON 


STPHS-STPP  8(98) 
DISTRICT  8 GUARDRAIL 


4.780 


5.160 


0.000 


IM  8(67) 

DISTRICT  8-EROSION  t RAMP  MODI 


0.856 


IM  8(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 


STPHS  8(167) 

DISTRICT  8 ELECTRICAL 


1.554 


0.000 


IM-STPP-NH  8(813) 

DISTRICT  2 EPOXY  PAVEMENT  MARK 

187.800 


MMS  8195(611) 

MONTANA  AVENUE-HELENA 


0.590 


, JIM  GILMAN  EXCAVATING  INC. 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  i COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t COVER 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  I COVER 

SIDEWALK,  RAMPS,  CURB  I GUTTER  AND  ISLAND  CAPS 

$ 710,453  % 765,958  % 758,434 


RIVERSIDE  CONTRACTING 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  t COVER  AND  BRIDGE  DECK 

$ 4,954,841  $ 4,673,651  $ 4,118,054 


6UARDREIL  I SIGNING 


SCOTT  LONG  CONSTRUCTION 
% 154,822  % 118,950  $ 185,080 


JIM  GILMAN  EXCAVATING  INC. 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

$ 170,878  $ 155,594  $ 133,406 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

$ 1,982,000  $ 1,213,613  $ 1,076,201 


SIGNING  t FLASHING  BEACONS 
i 


EPOXY  PAVEMENT  MARKING 


SCOTT  CONSTRUCTION  INC. 

84,114  $ 85,018  $ 851 

MARK  RITE  LINES  OF  MONT., INC 
863,860  $ 675,096  $ 361,234 


MARONICK  CONST.  CO.,  INC 

WIDEN  t PLANT  MIX  SURF.OVERLAY 

$ 393,023  $ 397,860  $ 183,299 


05/04/95  F.P.M.  ARVISH,MIKE 
06/18/95  PHONE  NO  : 788-9387 
01/86/96*»» 


93'/( 


no*/, 


06/05/95  F.P.M.  STREETER, STEFAN 

06/26/95  PHONE  NO  :587-5785 

05/19/97#**  88'/.  66’/. 


06/05/95  F.P.M.  PAUL  JAGODA 
07/17/95  PHONE  NO  :885-3111 
01/81/96#*#  98'/. 


107*/. 


06/05/95  F.P.M.  O’BRIEN, HURRAY 

08/14/95  PHONE  NO  ;78E-7443 

08/81 /96»»»  867.  93’/. 


06/30/95  F.P.M.  0'BRIEN,MURRAY 

07/20/95  PHONE  NO  ;788-7443 

07/19/97***  89'/.  Oy. 


08/07/95  F.P.M.  ZORN,  CHERYL 

11/08/95  PHONE  NO  :782-1797 

18/81 /95«»*  ly.  87’/. 


08/07/95  F.P.M.  ZORN,  CHERYL 

08/89/95  PHONE  NO  : 788-1797 

06/07/96*»»  54’/.  47'/. 


08/07/95  F.P.M.  ARVISH,MIKE 

09/05/95  PHONE  NO  ;788-9387 

06/30/96*#*  46y.  44’/. 


TIME 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 


DATE; 12/07/95 

*»»  BUTTE  DISTRICT  **» 

PAGE  NO:  6 

Prime  cuniraciuk 

nUNI.DtPf.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARITDATE 

PERCENT  '/,  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG,  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED  USED 

IH  15-4(75)800 

, JIM  GILMAN  EXCAVATING 

PMS  OVERLAY,  SEAL  & COVER  ANDBRIDGE  DECK  REHAB. 

INC. 

08/31/95 

F.P.H.  HELD,  TERRY 

LINCOLN  ROAD-SIEBEN 

/ / 

PHONE  NO  :885-3111  1 

17.094 

$ 6,188,110  % 5,490,612  $ 

68,762 

06/30/97*** 

ly.  ()'/. 

IM  8(176) 

OMO  CONSTRUCTION  INC 

08/31/95 

F.P.H.  PAUL  JAGODA 

INTERSTATE  SIGNING  (CHEVRONS) 

INTERSTATE  SIGNING 

09/80/95 

PHONE  NO  :885-3111 

0.000 

f 51,959  % 89,804  $ 

88,634 

10/80/95 

100'/.  07, 

IM  0008(62) 

OMO  CONSTRUCTION  INC 

11/20/95 

F.P.M.  0'BRIEN,MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  1 SIGN  SUPPORT  UPGRADE 

/ / 

PHONE  NO  :788-7443 

0.000 

$ 5,809,670  $ 5,551,684  $ 

0 

08/01/97*** 

0'/.  0'/. 

STPHS  8(177) 

OHO  CONSTRUCTION  INC 

11/20/95 

F.P.H.  CHRISTENSEN  KEVIN 

PRIMARY  SIGNING  - STATEWIDE 

SIGNING  AND  DELINEATION 

/ / 

PHONE  NO  :444-6386 

0.000 

i 67,880  $ 52,765  $ 

0 

06/01/96*** 

0'/.  06/01/96 

SMP  1699(95) 

A.H.  WELLES 

11/20/95 

F.P.H.  MCCORMICK,  THOMAS 

CRUSH  t STOCKPILE 

CRUSH  AND  STOCKPILE 

/ / 

PHONE  NO  :586-5074 

0.000 

$ 840,888  $ 289,995  $ 

0 

03/01/96*** 

0'/.  03/01/96 

RTS  878-1(10)85 

JIM  GILMAN  EXCAVATING  INC. 

11/80/95 

F.P.H.  BRAZ ILL, WILLI AH 

CARROLL  HILL  - EAST 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1.  COVER 

/ / 

PHONE  NO  ; 788-1797 

RTS  878-1(11)43 

07/12/96*** 

JACKSON  URBAN 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  1 COVER 

CONTRACT  TOTAL 

6.030 

$ 686,335  $ 680,308  $ 

0 

0'/,  0'/. 

RTF  59-1(15)24 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/20/95 

F.P.H.  STREETER,STEFAN  ' 

WILSALL  - NORTH 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  i COVER 

/ / 

PHONE  NO  :587-5785 

RTS  360-1(1)0 

WHITE  SULPHUR  SPRINGS  - WEST 

PLANT  MIX  BIT.  OVERLAY,SEAL  t COVER 

11/14/96*** 

CONTRACT  TOTAL 

83.800 

$ 3,579,458  $ 3,858,874  $ 

0 

oy.  0'/, 

BDTTrUTSTRrCT  TOTALS 

» 57,196,474  % 49,716,900  T 

85,805,509 

TIME 
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DATES  12/07/95 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
*»*  GREAT  FALLS  DISTRICT  *»* 

PAGE  NO:  7 

Prime  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

TiRiinRi: 

AWARD  DATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF.  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPX  0002(39) 

, SWANSTON  EQUIPMENT  CO. 

07/01/92 

F.P.M.  GARY  BERG 

DURABLE  PVMT.  MARKINGS  - STWD. 

DURABLE  PVMT.  MARKINGS  INSTAL. 

08/05/92 

PHONE  NO  :865-6821 

1 

09/01/96 

0.000 

$ l.BifOjVVO  $ l,62^f,530  $ 1,622,252 

01/12/96m 

100'/. 

SMP  E599(9^s) 

HOLLOW  CONTRACTING 

10/03/94 

F.P.M.  BILL  LAY 

CRUSH  & STOCKPILE-GT.  F.  DIST. 

CRUSH  t STOCKPILE 

08/28/95 

PHONE  NO  :864-5310 

0.000 

% 171,600  $ 149,800  $ 92,070 

01/18/96*** 

61'/. 

09/01/95 

NH-IR  315-5(12)1  F 

UNITED  MAT'LS  OF  GREAT  FALLS 

12/15/94 

F.P.M.  DOUG  WILMOT 

1-315  INTERCHANGE  - GREAT  FALL 

GR.  AGG.  SURF.,  PMS,  SEAL  itCOVER,  REVISE  5 BRIDGES,  TWO 

01/23/95 

PHONE  NO  :771-7346 

1.28A 

$ 7,261,669  $ 5,676,356  $ 4,904,150 

03/05/97»*» 

86'/. 

54'/. 

BR-STPU  5211(5)  F 

SLETTEN  CONSTRUCTION  CO. 

12/15/94 

F.P.M.  RANDY  AAFEDT 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

01/16/95 

PHONE  NO  :771-7170 

0.360 

i 6,928,881  $ 5,834,970  $ 3,927,688 

01/02/97*** 

67'/. 

51'/. 

STPP  3-2(23)51 

SMITH  PAVING  i CONTRACTING  ENT 

02/01/95 

F.P.M.  TERRY  WICKMAN 

8 MILES  NORTH  OF  CHOTEAU 

BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 

10/02/95 

PHONE  NO  :278-7931 

0.151 

$ 172,899  $ 150,153  $ 68,812 

12/30/95*** 

46'/. 

56'/. 

IM  15-6(28)323  F 

A-1  PAVING,  INC. 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GRADING,  AGGREGATE  SURFACING, PL ANT  MIX  BITUMINOUS  SURFACING 

05/04/95 

PHONE  NO  ;278-793I 

11.568 

$ 8,121,632  $ 7,398,020  $ 4,187,580 

10/12/97*** 

57'/. 

45'/  ; 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAYOBL ITERATION 

/ / 

PHONE  NO  ;771-7170 

0.325 

$ 757,860  $ 478,500  $ 0 

04/15/96*** 

0'/. 

0'/.  ' 

RTF  80-1(12)15 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.M.  RANDY  AAFEDT 

S.E.  FT.  BENTON-GERALDINE 

COLD  RECYCLE,  PLANT  MIX  BIT.SURFACING  OVERLAY,  SEAL  & 

08/02/95 

PHONE  NO  ;771-7170 

13.300 

$ 1,208,824  $ 1,184,418  $ 924,730 

06/14/96*** 

78'/. 

63'/. 

STPP  ^1-1(10)28 

PUMCO 

06/30/95 

F.P.M.  MIKE  KLETTE 

DEVILS  DIP  - NORTH  & SOUTH 

SLOPE  FLATTENING 

08/23/95 

PHONE  NO  :368-4036 

RTF  Al-l(12)19 

19  MILES  N.  OF  AVON  - NORTH 

CONTRACT  TOTAL  16.1A0 

COLD  RECYCLE,  SEAL  t COVER 

i 717,000  $ 1,316,733  $ 377,823 

08/30/96*** 

29'/. 

0'/. 

TIME 


ESTIMATED  COMPLETION  DATE 
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DATE! 18/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
*»»  GREAT  FALLS  DISTRICT  »*» 


PAGE  NO:  8 


PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE  PERIIRT 

MODIF.  WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

7,  CONT. 

USED 

NH-BR  a4-^f(ia)138  F 

SUN  RIVER  BR.  - SUN  RIVER  - 
STPHS  10-1(18)4 

SMELTER  AVE.  OVERPASS-GTF 
CONTRACT  TOTAL 

1.781 

, SLETTEN  CONSTRUCTION  CO. 

WIDEN,  PMS  OVERLAY,  SEAL  tCOVER,  STEEL  BEAM  BRIDGE  AND 

OVERHEIGHT  WARNING  SYSTEM 

$ 3,858,089  $ 8,758,989  $ 167,089 

08/31/95 

10/18/95 

06/30/97*** 

F.P.M.  BILL  LAY 
PHONE  NO  :864-5310 

67, 

! 

157. 

RTF  58-1(8)0 

BROWNING  - KIOWA  JCT 

18.008 

BLAHNIK  CONSTRUCTION,  INC. 
PL.  MIX  BIT.  SURF.  OVERLAY,AND  SEAL  1 COVER 

$ 866,888  $ 876,849  $ 

0 

08/31/95 

11/16/95 

09/04/96*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  :434-8470 
07. 

07. 

NH  1-3(87)819  F 

BROWNING-EAST  t WEST 

NH  1-3(88)888 

BROWNING  URBAN 

CONTRACT  TOTAL 

7.187 

D.H.  BLATTNER  t SONS 

GRADE,  AGGREGATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER 

PLANT  MIX  BIT.  SURF.,  SEAL  tCOVER 

$ 10,788,180  i 10,611,888  $ 

0 

10/18/95 

11/81/95 

07/18/97*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  !434-8470 

07. 

07. 

IM  0008(810) 

DIST.3  CRACK  SEALING 

59.700 

BILLINGS  DEVELOPMENT  CORP 

DISTRICT  3 - CRACK  SEALING 

$ 158,397  $ 110,396  f 

5,450 

10/18/95 

10/86/95 

06/01/96*** 

F.P.M.  BILL  LAY 
PHONE  NO  !864-5310 
57. 

04/01/96 

SMP  5099(95) 

CRUSH  t STOCKPILE 

0.000 

KONITZ  CONTRACTING,  INC. 

CRUSH  AND  STOCKPILE 

$ 866,705  $ 869,030  $ 

0 

11/80/95 
/ / 

06/30/96*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
07. 

06/30/96 

STPP  44-1(10)14 

VALIER-EAST 

13.700 

SK  CONSTRUCTION,  INC. 

GRADE,  AGGREGATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER 
$ 9,895,163  $ 9,337,063  $ 

0 

11/80/95 
/ / 

11/14/97*** 

F.P.M.  MIKE  KLETTE 
PHONE  NO  :36a-4036 
07. 

07,  ; 

STPU  5709(5) 

SIGNAL  RELOCATION  - HAVRE 

0.000 

PAVLIK  ELECTRIC  CO,  INC 

SIGNAL  RELOCATION  1 SIGNING 

$ 61,869  $ 56,835  $ 

0 

11/80/95 
/ / 

05/17/96*** 

F.P.M.  GARY  BERG 
PHONE  NO  :865-6881 
07. 

07. 

GKEAI  FALLS  D1S1RICT  TOTALS 

$ 51,809,984  % 47,833,804  $ 16,877,644 

TIME 


I 


DATE; 12/07/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
„ CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
***  GLENDIVE  DISTRICT  nt 

Phime  cDNTRAnrnff 


TYPE  OF  WORK 


NH  37-2(12)54 
ASHLAND  WEST 


NH  62-2(15)12  F 
SOUTH  OF  CULBERTSON  SOUTH 


BR  9053(15) 

MILK  RIVER  N.W.  OF  HINSDALE 


STPE  1-10(35)590 
WOLF  POINT  STORM  DRAIN 


Mm: 

FQTiHOTi:  amt  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STflTIlR 


PAfiP  Nn  * Q 

OEPT7T1ELD  PROJEL'I  MANARFR- 


7.978 


9.049 


0.396 


0.046 


GRMIN6;  AGG.SURF.,  P«5.,GESL  t llvE™S™k£ 

$ 4,260)177  $ 4,670,150  $ 5,034,439 

GRADING,  AGG.  SURF.,  PLANTMIX  BIT^SURFo^SeW^cSer’ 

* 7,048,335  $ 6,558,664  $ 5,003,915 

204  FT.  PS  CONC.  BEAM  BRIDGET  APPROACHK^^”^^^^^'^ 

i 959,626  $ 777,777  $ 741,303 


STORM  DRAIN,  LANDSCAPING  '' 

i 90,015  $ 77,986  $ 


64,865 


STPU  5002(8) 

EAST  BARRY  STREET-GLENDIVE 
M 5001(3) 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 
M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 
STPP  5002(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 
CONTRACT  TOTAL  o.OOO 


STPP-NH-STPE  0002(38) 

PLASTIC  STRIPING  REHAB. -DIST. 


STPS  242-1(10)0  F 
MALTA  - NORTH 


7.420 


6.977 


PL.  m«  BIT.  SURF.  OVERLRV  ” 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  6 COVER 

PL.  MIX  BIT.  SURF.  OVERLAY, SEAL  h COVER 

PL.  MIX  BIT.  SURF.  OVERLAY, SIGNALS  L LIGHTING 

i 1,791,488  $ 599,381  $ 607,165 

PMS  OVERLAY,  SEAL  L COVER  COMPANIES,  JV 

? 2,250,495  $ 2,058,502  $ 1,894,293 

RR  ARP  CIIDF  DI  MTV  niT  CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  & COVER  AND  BRIDGE 

$ 4,573,521  $ 3,980,256  $ 3,720,235 


RTF  27-2(11)14 

13.5  MILES  NORTH  OF  EKALAKA  - 
RTF  42-2(3)20 

20  MILES  NORTH  OF  FLOWING  WELL 
CONTRACT  TOTAL  27.300 

» ESTIMATED  COMPLETION  DATE 


PMS  OVERLAY,  SEAL  t COVER 


PRINCE,  INC. 


PMS  OVERLAY,  SEAL  t COVER 

$ 1,815,481  $ 1,849,330  i 1,533,083 


TORDDAIE  ■pErai 

MODIF.  WORK  BEG.  PROJECT 
IjORK  COMP.  COMPLETED  USED 


^6/09/94  F.P.M.  MARTIN,  DOUGLAS 

08/08/94  PHONE  NO  : 784-2569  I 

11/10/95  100'/,  103'/. 


08/03/94  F.P.M.  ARTHUR,  RONALD  T. 

09/19/94  PHONE  NO  :787-5701 

ll/10/96»*»  80'/,  93'/ 


09/01/94  F.P.M.  GREUFE,  LARRY 

05/03/95  PHONE  NO  .'648-5415 

11/13/95  100'/, 


09/01/94  F.P.M.  BARTH,  TIM 
10/26/94  PHONE  NO  ;653-1050 
01/12/96»»»  83'/, 


09/01/94  F.P.M.  LAUCKNER,  JAMES 
03/17/95  PHONE  NO  :365-2877 
01/12/96»*» 


98'/ 


95'/ 


96’/, 


104/ 


''•P'”'  FRETTE,  KURT 
03/14/95  PHONE  NO  :232-1093 
10/31/95  lOOy,  09/01/95 


PISK,  RANDAL 
03/20/95  PHONE  NO  ; 228-9478 
04/21/97***  93'/ 


107'/ 


13/15/^  F.P.M.  SWANSON,  ROBERT  E. 
04/27/95  PHONE  NO  ;232-1093 
01/26/96*** 


83'/ 


99/ 


TIME 
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DATE;  18/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
***  GLENDIVE  DISTRinT  »*» 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION  'YJ't  Uh  WUHK 


™raiTiBODir 

URTGINAL 


SMP  1399(94) 

CRUSH  & STOCKPILE  - GLENDIVE  D 


FCTTMATC  aut  ^^ONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


SMP  3899(94) 

CRUSH  t STOCKPILE 


GLENDIVE  D 


0.000 


RTS  851-1(1)0 
SPROLE  - NORTH 
RTS  843-1(1)15 
SACO  - NORTHWEST 
RTS  851-8(4)38 
14  MI. SOUTH  OF  FLAXVILLE 
RTS  344-1(6)0 
BROCKTON  - NORTH 
RTS  511-1(1)0 
FLAXVILLE  NORTH 
CONTRACT  TOTAL 


NH-STPP  57-7(13)317 
GLENDIVE  - NORTHWEST 


NO. 


94.000 


9.833 


AWAku  date 

MODIF. 
WORK  COMP. 


Mn.  irt 

imi.m.  HELD  PRUJm  MANARFR 


™ert  — y;  coNT. 

: BEG.  PROJECT 
COMPLETED USED 


0.000 


CRUSH  t STOCKPILE 


CRUSH  t STOCKPILE 


PRINCE,  INC. 

$ 898,850  $ 897,010  $ 184,798 

PRINCE,  INC. 

$ 348,750  $ 347,155  $ 380,938 

RIVERSIDE  CONTRACTING 


PMS  OVERLAY  AND  SEAL  & COVER 

PMS  OVERLAY  AND  SEAL  i COVER 

PMS  OVERLAY  AND  SEAL  L COVER 

PMS  OVERLAY  AND  SEAL  t COVER 

PMS  OVERLAY  AND  SEAL  t COVER 

i 4,148,981  $ 3,799,586  $ 3,870,166 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND^SEAL  TcOVER 

i 8,578,648  $ 8,405,818  $ 416,307 


18/15/94  F.P.M.  MARTIN,  DOUGLAS 
05/17/95  PHONE  NO  ;784-e569  ! 

01/18/96»»»  485!  09/oi/95 

12/15/94  F.P.M.  SWANSON,  ROBERT  E. 
04/03/95  PHONE  NO  ;838-1093 
01/18/96»»»  98'/.  09/09/95 

02/01/95  F.P.M.  SWANSON,  ROBERT  E. 
03/30/95  PHONE  NO  :838-1093 
01/18/96m 


86'/. 


05/04/95  F.P.M.  EIDE,  LEON 
08/89/95  PHONE  NO  ;365-8877 
01/86/96***  17/. 


83'/. 


65'/ 


STPP  85-1(81)36 
WOLF  POINT-SOUTH 


9.881 


mUE,  SGSRE6ATE  SWffilNO.CTB,  p"™Ix“SS™’ 

J 6,587,684  $ 5,884,468  i 8,815,465 


RTF  87-8(18)36 
BAKER  - NORTH 
RTF  31-1(10)34 
OPHEIM  - SOUTH 
RTF  48-8(4)37 


37  MI.  NORTH  OF  FLOWING  WELLS 
CONTRACT  TOTAL 


40.400 


PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,' SEAL COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  & COVER 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  & COVER 
% 8,336,755  $ 8,388,150 


1,915,441 


BR  9036(15) 

BIG  WARM  SPRINGS  CR  - S OF  HAL 

0.381 


PRESTRESSED  CONCRETE 


MACKIN  CONSTRUCTION  CO 
BRIDGEAND  APPROACHES 
I 831,058  $ 813,716  $ 


185,410 


06/05/95 

06/89/95 

08/19/97*** 


F.P.M.  BARTH,  TIM 
PHONE  NO  :653-1050 
48'/. 


44'/. 


06/05/95 

06/17/95 

08/01/96*** 


F.P.M.  SWANSON,  ROBERT 
PHONE  NO  ;838-1093 


E. 


80/. 


67X 


08/07/95 

09/13/95 

07/10/96*** 


F.P.M.  PISK,  RANDAL 
PHONE  NO  : 888-9478 
59/. 


m 


TIME 


* ESTIMATED  COMPLETION  DATE 
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DATE;lg/07/95 


mmM,  feu- 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  11/30/95 
aENDIVE  DISTRICT  *** 


TRfHE  CONTRACTOR 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 


"URIGINAL 

engineer  CONTRACT  CONTRACTOR 
ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 


STPS-STPP  Siai'f) 

DISTRICT  4 EPOXY  PAVEMENT  MARK 


PROJEfiANAGER 

award  date  percent  TT'CONT. — 

MODIF.  WORK  BEG.  PROJECT  TIME 

jjORK  COMP.  COMPLETED ysED 


95.100 


EPOXY  P/lVEMENT  MARKING  MONT., INC 

i 321,835  $ 250,259  $ 48,168 


STPE  8(168) 

DISTRICT  4 EROSION  CONTROL 


0.000 


EROSION  CONTROL 


B t K CONSTRUCTION  LTD,  CO. 
i 33,572  $ 24,360  $ 964 


STPS  462-2(6)2 
8 MI  N OF  ROCK  SPRINGS  - NORTH 


STPE  94-4(55)128 
E.  HATHAWAY  - EROSION  CONTROL 


NH  1-9(31)516 
HINSDALE  EAST 


7.777 


0.000 


9.920 


GRADE  AND  AGGREGATE  SURFACE 

i 2,552,302  $ 8,044,153  $ 21,642 


BR  9017(9) 

WOODY  CREEK-63KM  N.E.  OF  JORDA 


0.030 


BR  9038(9) 

TIMBER  CREEK-2  MILES  EAST  OF  P 


0.373 


GRADE  AND  AGGREGATE  SURFACE 

$ 90,776  $ 69,881  $ 


RECONSTRUCTION,  WIDEN,  OVERLAY  SEaR^COVER  ^3*^®!)™ 
i 6,904,834  $ 6,873,272  $ 


S FISHFR  rn  TNP 

BRIDGE  APPROACHWS  WITH  PIPESAND  APPRoS 

$ 883,714  $ 149,930  $ 


PRESTRESSED  CONC.  BRIDGE  ANDAPPROACHES^^  CONSTRUCTION  INC. 

$ 469,375  $ 413,299  $ 


62,603 


08/07/95 

F.P.M.  LAUCKNER,  JAMES 

10/02/95 

PHONE  NO  : 365-2877 

1 

03/83/96»»» 

19*/. 

4$*/. 

08/07/95 

F.P.M.  MARTIN,  DOUGLAS 

03/18/96»»» 

PHONE  NO  ; 784-2569 

4*/. 

43'/. 

08/31/95 

F.P.M.  MARTIN,  DOUGLAS 

/ / 

PHONE  NO  : 784-8569 

08/89/97*»* 

r/. 

6'/. 

08/31/95 

F.P.M.  FRETTE,  KURT 

10/12/95 

PHONE  NO  :838-1093 

11/10/95 

1007. 

lOO'X 

09/06/95 

F.P.M.  PISK,  RANDAL 

/ / 

PHONE  NO  ; 888-9478 

18/05/97#** 


0'/. 


0'/. 


10/12/95  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  :365-8877 

05/31 /96m  0’/.  07. 


10/18/95  F.P.M.  BACON,  DAVID 

/ / PHONE  NO  : 365-2877 

09/13/96»»»  0'/, 


OX 


DATE:lS/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
**»  BILLINGS  DISTRICT 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


TRIWETONTRACTIF 

ORIGINAL 


PAGE  NO!  IP 


FHUJLCI  MANAGER 

percent 


TTONT. 


IM-STPU  90-8(123)AA6  F 
W.  BILLINGS  INTERCHANGE 


NH  63-6(4)29  F 
EDDIES  CORNER  - SOUTH 


STPS  300-1(3)6 
BIG  COULEE  ROAD 


STPU  1024(3) 

STATE  AVENUE-BILLINGS 


STPSNHSTPPI  2(141) 

DISTRICT  5-EXPERIMENTAL  EPOXY 


^^'ISINEER  CONTRACT  CONTRACTOR  MODIF.  WORk'bfr''  PRnTFrr 
iglMI.  AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  m FTFn  usED 


0.400 


10.358 


3.155 


1.710 


6,  GS,  />MS,  t STR'S. 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
i 7,320,892  $ 6,327,862  $ 6,851,353 


fm.  sm.,  K.  m»  bii.surf.TS 

$ 8,537,068  $ 7,644,405  $ 8,647,980 

GRADING,  AGGREGATE  SURFACING  ''''''  ''''''  ’ ''' 

$ 1,463,387  $ 1,323,143  $ 1,596,652 


GRADING,  PMS,  STORM  SEWER,WATER,  LIGHTINgVsSaLS^’ 

t 7,111,335  $ 4,983,134  $ 5,161,790 


NH  53-1(17)28  F 
BROADVIEW  - SOUTH 


BR  9002(12) 

LITTLE  BIGHORN  RIVER 


75.600 


6.239 


0.406 


NH  16-1(35)23  F 
YELLOWSTONE  COUNTY  LINE  N t S 


RTF  57-4(7)130 
WINNETT  - EtW 


6.365 


6.700 


EXPERIMENTAL  EPOXY  MARKINGS  ”™'''  MONT., INC 

* 531,904  $ 361,046  $ 245,386 

w.,  AG6.  SURF.,  a.  mx  Bn.suRF“afsrMr' 

i 5,236,315  $ 5,087,200  $ 4,932,011 

CONC.  BEAM  BRIDGE  t APPROACHES 

$ 456,757  $ 458,847  $ 393,603 

GR.,  AGG.  SURF.,  PMS,  SEAL  .COVERTN^VRMSGr'' 

$ 6,628,952  $ 7,257,661  $ 6,004,506 


PEND  06/03/93  F.P.M.  SLOE,  DAVID  A 

06/20/95  07/28/93  PHONE  NO  :248-38E7  I 

06/30/95*»»  98'/.  io6'/, 


TILZEY,  RONALD 

05/24/94  PHONE  NO  : 538-8732 
10/23/96*»»  98'/.  84'/. 


06/29/94  F.P.M.  SHUPAK,TOM 

11/07/94  PHONE  NO  : 245-0370 

05/29/96»»»  98'/.  68'/. 


06/29/94  F.P.M.  KEGLEY,  MEL 

07/26/94  PHONE  NO  ;25E-9831 

07/E5/96*»»  98'/.  119'/, 


STUDEBAKER,  RAYMOND 
08/09/94  PHONE  NO  : 252-7329 
01/12/96**»  68'/.  10/15/94 

NEVILLE,  GARY 

12/21/94  PHONE  NO  :256-1720 

12/29/96»»»  97'/.  66'/.  ' 

11/17/94  F.P.M.  STUDEBAKER,  RAYMOND 

06/05/95  PHONE  NO  ; 252-7329 

09/15/95»»»  86'/.  09/15/95 

02/01/95  F.P.M.  SLOE,  DAVID  A. 

04/11/95  PHONE  NO  : 248-3827 

05/07/97**#  83X  m 


PLANT  MIX  BITUMINOUS  SURFACING  OVeKyI  SEAL^S^COVER 
i 466,913  $ 539,035  $ 


472,758 


06/05/95  F.P.M.  SACKS,  RAY 
07/20/95  PHONE  NO  ;538-8732 
01/24/96***  88'/. 


52'/. 


TIME 


» ESTIMATED  COMPLETION  DATE 


■'m  1C  3^»  Ti3im  ' 
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DATE!lE/07/95 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
»»»  BILLINGS  DISTRICT  **» 

PRIME  CONTRACTOfT 


PAGE  NO;  13 

.dEpt.  FIELD  PROJECT  MANAGER 


ORIGINAL' AWARD  DATE PERCENT TCONTT 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED  USED 


PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION ESTIMATE 


TIME 


NH  1A-5(13)I67  F 
ROUNDUP  - WEST 
NH  16-a(7)A6  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


S.77S 


, SK  CONSTRUCTION,  INC. 

GRADE,  Aggregate  surfacing,pl.  mix  bit.  surf.,  seal  t 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  I COVER  AND 

$ 3,089,000  $ 3,19'f,053  $ a,132,'f60 


06/30/95  F.P.M.  SACKS,  RAY 
08/05/95  PHONE  NO  :538-8732 
01/E6/96*** 

67*/. 


07, 


NH  2(120) 

J 1 

S CONSTRUCTION 

08/07/95 

F.P.M.  SACKS,  RAY 

DISTRICT  5 GUARDRAIL 

GUARDRAIL  3 BRIDGE  RAILREVISION 

09/11/95 

PHONE  NO  : 538-8732 

NH  61-4(16)99 

2.8  MILES  S.W.  OF  DY  JUNCTION 
STPE  2(170) 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

07/10/96*** 

THREE  LOCATIONS  - LEWISTOWN  AR 

EROSION  CONTROL  t RIPRAP 

CONTRACT  TOTAL 

0.000 

$ 761,529 

$ 

643,363  i 

285,505 

44*/. 

53y. 

STPE  63-1(7)18 

J 1 

S CONSTRUCTION 

08/07/95 

F.P.M.  TILZEY,  RONALD 

SIDEWALK/CURB-JUDITH  GAP 

SIDEWALK  t DRAINAGEIMPROVEMENTS 

09/18/95 

PHONE  NO  ;538-8732 

0.403 

$ 234,155 

$ 

223,584  $ 

119,820 

03/21/96*** 

54*/. 

67*/. 

STPE  SAA-S(3)aA 
EROSION  CONTROL  WINNETT 


0.500 


FLOOD  DIVERSION  STRUCTURE 
$ 


CHIEF'S  EXCAVATING  i CONCRETE 
98,679  $ 97,A79  f 86,002 


08/07/95  F.P.M.  SACKS,  RAY 

09/14/95  PHONE  NO  ;538-8732 

02/01 /96«»»  88*/.  87*/. 


IM  94-1(53)24 
POMPEY'S  PILLAR-CUSTER 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
COLD  MILL,  PLANT  MIX  BIT.SURF.  AND  SEAL  & COVER 
22.800  $ 3,589,244  $ 3,443,157  i 2,863,770 


08/07/95  F.P.M.  SHUPAK,TOM 

08/21/95  PHONE  NO  :245-0370 

02/07/97*»»  83y.  55*/. 


NH-STPP  2(212) 

DISTRICT  5 THERMOPLASTIC  PROGR 

11.300 


MARK  RITE  LINES  OF  MONT., INC 

THERMOPLASTIC  PAVEMENTMARKINGS 

$ 400,229  $ 385,599  $ 175,889 


08/14/95  F.P.M.  TILZEY,  RONALD 

10/16/95  PHONE  NO  :538-8732 

/ / 46*/.  27*/. 


STPP  75-1(3)2 
LEWISTOWN-WEST 


CENTURY  COMPANIES,  JV 

WIDEN,  PL.  MIX  BIT.  SURF.OVERLAY,  AND  SEAL  & COVER 
1.236  $ 958,014  $ 919,000  $ 199,950 


08/31/95  F.P.M.  TILZEY,  RONALD 

09/11/95  PHONE  NO  ;538-8732 

08/16/96»**  22*/.  19*/. 


IM  90-9(81)503  F 
DUNMORE  - SOUTH 
RTF  48-1(16)0 
CITY  OF  HARDIN 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING 
RECONSTRUCTION,  HOT  RECYCLEOVERLAY 

PLANT  MIX  BIT.  SURF.  OVERLAYAND  SEAL  & COVER 
11.213  $ 7,475,227  $ 7,400,450  $ 


10/12/95  F.P.M.  NEVILLE,  GARY 

/ / PHONE  NO  ;256-1720 

08/31/98*** 

0*/.  07, 


***  ESTIMATED  COMPLETION  DATE 
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DATEilg/07/95 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/95 
**»  BILLINGS  DISTRICT  »*» 

PRIME  CONTRACTOR  

CIRIRINAL 


TlONI.DEPl.  FIELD  PRUJEcHilTI^ 


ESTIMATE 


STPS  A66-1I2)0 
BIG  SPRING  ••  NO 


ENGINEEr  ^^/CONTlMDT  CONIMCTOR  WRK™'  ptffljECT  * 

award  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


0.0S8 


WIDEN,  /’LANT  MIX  BIT.  SURF.0VERLAY^^7?FT^^C0™''bEAH 
$ 1,181,774  $ 1,851,153  $ 


11/80/95  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  : 538-8738 

10/11/96#**  0'/. 


j)}! 


BTErTRissrmsrRicT  totals 

TDlTICg  EUR  ALL  PROJECTS! 


T 55, 481, 373 

ig';o;898:50Q 


T 1)1, 540, 173 

'1849:590,847 


T'40, 169,435- 

1148;  181 :536 


"TST 


~555r 


TIME 


DATE;01/05/96 


ccuL  ^^lasmq 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  18/31/95 
«»  MISSOULA  DISTRICT  *»» 


r . Cl. 


PRIME  CONTRACTOR 

'W.DEPr  FIELD  PROJECT  MANAGER ^ 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR  MODIF. 
PAYMENTS  STATUS 

Award  DATE 

PERCENT  rCONTTL 

Md  Jffi 

1 


BR-STPP  58-8(1  l)if9 
FLATHEAD  RV.  BR.-  NE  OF  KLSP 


STPP  ai-K  15)31 
CONDON  N.t  S. 


MORGEN  AND  OSWOOD  CONSTRUCTION 

G,  GS,  PMS,  SW:,  L STR. 

1.069  ffli  $ 6,986,938  $ 5,695,801  $ 5,818,685 


JIM  GILMAN  EXCAVATING  INC. 

WIDEN,  PL.  MIX  SURF.  OVERLAY,SEAL  t COVER 
16.853  mi  $ ^f, 819,610  $ 'f,8((l,578  $ '»,587,554 


06/03/93  F.P.M.  MITCHELL,  JAMES  D.  Jh 
07/83/93  PHONE  NO  : 755-8557 
03/05/96t»#  98X  95X 

08/03/9^  F.P.M.  SULLIVAN,  SHEILA 
09/07/9'f  PHONE  NO  : 583-5877  ^ 

08/85/97**»  95X  IlOX 


NH  1-8(71)180 
MIDDLE  FORK  FLATHEAD  RIVER-S.E 


0.81^1 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

mi  $ 753,377  $ 6'»8,833  $ ^>1^,134 


10/03/9^  F.P.M.  KALBERG,  J.  GARY 

O'f/11/95  PHONE  NO  :868-1889 

09/85/95t**  6'fX  98X 


STPP  1-8(70)188 
STILLWATER  RIVER  BRIDGE 


O.OS^f 


DICK  ANDERSON  CONSTRUCTION 

BRIDGE  DECK  REHABILITATION 

mi  $ 551,658  $ 586,075  $ 561,080 


lO/OS/V'j  F.P.M.  KALBERG,  J.  GARY 

05/16/95  PHONE  NO  :868-ie89 

08/13/96**»  96X  96X 


IM  90-8(84)96  F 
DESMET  INTERCHANGE 


8.605 


WASHINGTON  CONSTRUCTION 
INTERCHANGE  IMPROVEMENTS  ^STRUCTURE  REHAB, 
ffli  $ 3,986,098  $ 3,399,048  $ 3,459,656 


11/17/94  F.P.M.  JOHNSON,  ROBERT  L. 
08/81/95  PHONE  NO  :583-5864 
09/18/96***  98X  68X 


SMP  8099(94) 

CRUSH  t,  STOCKPILE  - MISSOULA  D 


0.000 


HERB  RICHARDS  CONSTRUCTION 

CRUSH  AND  STOCKPILE 

ffli  % 340,410  $ 887,471  $ 380,580 


11/17/94  F.P.M.  SULLIVAN,  SHEILA 
08/16/95  PHONE  NO  ;583-5877 
08/13/96***  98X  09/01/95 


RTS  803-1(3)5 
FLORENCE-SOUTH 
RTF  7-1(67)75 
FLORENCE-LOLO 
RTS  869-1(17)18 
STEVENSVILLE-SOUTH 
CONTRACT  TOTAL 


JENSEN  PAVING 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  I COVER 
SEAL  AND  COVER 

PLANT  MIX  BITUMINOUS  SURFACINGOVERLAY  AND  SEAL  & COVER 
81.100  ffli  $ 941,768  % 865,998  $ 704,796 


03/09/95  F.P.M.  JOHNSON,  ROBERT  L. 
06/05/95  PHONE  NO  :583-5864 
08/13/96*** 


SOX 


88X 


NH  5-8(71)57 
SOUTH  OF  POLSON 


POLSON  READY  MIX  CONCRETE 

BRIDGE  WIDENING,  GRADING,PLANT  MIX  BITUMINOUS  SURFACING 
0.678  ffli  $ 639,559  $ 701,614  $ 671,407 

ST^^TE  DCC[JWENTS  COMCCTION 


04/07/95  F.P.M.  MAART,  WILLIAM  C. 
05/08/95  PHONE  NO  ! 583-5856 
03/80/96***  96X  136X 


***  ESTIMATED  COMPLETION  DATE 


JAN  3 1 1996 

MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINB  12/31/95 


DATE:01/05/96 


PRIME  CONTRACTOR 

HDUrniEPT'.  FIELD  PROJECT  MANAGER 

ORIGINAL 

^IWARD  DATE 

PERCENT 

ittont; 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  52-2(20)W 

SCHELLINGER  CONST  CO., 

INC. 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING, 

05/22/95 

PHONE  NO  :755-8557 

7.856 

mi  % 7,652,203  $ 6,311,903  $ 

5,426,981 

07/31/97***  86X 

41X 

IM  90-2(93)8A 

MULTIPLE  CONCRETE  ENTERPRISES 

06/05/95 

F.P.M.  MAART, 

WILLIAM  C. 

FRENCHTOWN  EAST  t WEST 

PCCP  REHABILITATION  t SLOPERATTENING 

07/17/95 

PHONE  NO  :523-5856 

10.155 

mi  $ 4,226,686  $ 3,709,066  $ 

2,135,718 

03/18/97***  58X 

51X 

NH  5-2(59)67 

RIVERSIDE  CONTRACTING 

06/30/95 

F.P.M.  ROBERTS 

, JAMES 

POLSON  - ELMO 

GRADING,  PLANT  MIX  BITUMINOUSSURFACING  OVERLAY,  SEAL  1 

07/18/95 

PHONE  NO  ;849-5179 

12.015 

mi  $ 639,600  $ 4,132,829  $ 

2,268,638 

03/23/97***  55X 

OX 

STPP  33-1(10)1 

BLAHNIK  CONSTRUCTION, 

INC. 

06/30/95 

F.P.M.  ROEDEL, 

DONALD 

LIBBY  - NORTHEAST 

WIDENING  t PLANT  MIX  BIT.OVERLAY 

09/11/95 

PHONE  NO  :755-8559 

8.766 

mi  i 2,508,000  $ 2,361,717  $ 

199,804 

11/18/96***  BX 

OX 

STPHS  1-2(77)120 

MONTANA  LINES,  INC 

06/30/95 

F.P.M.  CHRISINGER,KENNETH  L 

IDAHO  t MERIDIAN  - KALISPaL 

GRADE,  AGG.  SURF.,  PL.  MIXBITUMINOUS  SURFACING,  SIGN  t 

09/05/95 

PHONE  NO  1755-8566 

0.000 

mi  $ 99,500  $ 108,093  $ 

67,033 

02/08/96***  62X 

OX 

NH  5-4(15)177  F 

RIVERSIDE  CONTRACTING 

06/30/95 

F.P.M.  CHRISINGER,KENNETH  L 

EUREKA-URBAN 

GRADING,  AGG.  SURF.,  PL.  MIXBIT.  SURFACING,  SEAL  1 COVER, 

08/07/95 

PHONE  NO  :755-8566 

3.883 

mi  % 4,879,000  $ 5,498,467  $ 

3,310,091 

08/04/97***  60X 

OX 

NH  2(211) 

MONTANA  LINES,  INC 

08/07/95 

F.P.M.  MCKINNEY,  JOHN 

DISTRICT  1 THERMOPLASTIC  PROGR 

THERMOPLASTIC  PAVEMENTMARKINGS 

08/29/95 

PHONE  NO  1523-5863 

4.000 

mi  % 333,108  % 288,806  $ 

188,923 

07/12/96***  65X 

lOX 

STPE-CM  8103(11) 

KEENEY  CONSTRUCTION 

08/31/95 

F.P.M.  JOHNSON 

, ROBERT  L. 

RESERVE  ST.  LANDSCAPING 

LANDSCAPING 

10/02/95 

PHONE  NO  1523-5864 

0.000 

mi  $ 230,650  $ 219,477  $ 

74,546 

06/15/96***  34X 

06/15/96 

BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  I SONS 

(3RADE,  AG(3RE(3ATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  t COVER, 
mi  $ 9,983,036  $ 9,756,A96  $ 97,569 


10/12/95  F.P.M.  MAART,  WILLIAM  C. 

/ / PHONE  NO  :523-5856 

12/12/97*«  IX  OX 


»»»  ESTIMATED  COMPLETION  DATE 
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DATE;01/05/96 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 
***  MISSOULA  DISTRICT  *** 


PAGE  NO;  3 


PRTHF  CONTRACTOR 

HONT.DEPT.  FIELD  PRtIJECI  MANAGER 

T3RTGINAL 

AWARD  DATE 

X CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  35<»“l(5)«f 

PUflCO 

10/12/95 

F.P.M.  MCKINNEY,  JOHN 

POISON  SOUTH  - SOUTH  SECTION 

GRADE' 

, AGGREGATE  SURFACING, PLANT  MIX  BIT.  SURFACING 

12/04/95 

PHONE  NO  :523-5863 

1.922 

mi 

$ 770,961 

$ 862,153 

% 

8,623 

12/02/96**»  IX 

OX 

SMP  3199(95) 

SCHELLINGER  CONST  CO., 

INC. 

11/20/95 

F.P.M.  MCKINNEY,  JOHN 

CRUSH  1 STOCKPILE 

CRUSH 

AND  STOCKPILE 

/ / 

PHONE  NO  :523-5863 

0.000 

mi 

$ 651,589 

$ 508,961 

% 

0 

09/30/96***  OX 

09/30/96 

SMP  3299(95) 

PERFECT  CONCRETE,  1 

[NC 

11/20/95 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  i STOCKPILE 

CRUSH 

AND  STOCKPILE 

/ / 

PHONE  NO  ;523-5877 

SMP  4199(95) 

09/30/96*** 

CRUSH  1 STOCKPILE 

CRUSH 

AND  STOCKPILE 

CONTRACT  TOTAL 

0.000 

mi 

$ 319,193 

$ 333,303 

$ 

0 

OX 

09/30/96 

RTF  5-3(58)133 

RIVERSIDE  CONTRACTING 

11/20/95 

F.P.M.  KALBERG 

, J.  GARY 

OLNEY  NORTH  t SOUTH 

PLANT 

MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

/ / 

PHONE  NO  ;862-1289 

RTS  206-1(4)0 

10/06/96*** 

COLUMBIA  HEIGHTS  - SOUTH 

PLANT 

MIX  BIT  SURF.  OVERLAY,S£AL  t COVER 

RTS  406-1(5)0 

COLUMBIA  FALLS  NORTH 

PLANT 

MIX  BIT.  SURF.  OVERLAY,SEAL  L COVER 

CONTRACT  TOTAL 

46.300 

mi 

$ 1,533,644 

% 1,487,565 

$ 

0 

OX 

OX 

RTS  382-1(6)11 

A-1  PAVING,  INC. 

11/20/95 

F.P.M.  SULLIVAN,  SHEILA 

3 MI.  N.  OF  CAMAS  PRAIRIE 

PLANT 

MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

/ / 

PHONE  NO  !523-5877 

5.100 

mi 

$ 336,978 

$ 344,123 

$ 

0 

05/21/96***  OX 

OX 

MISSOULA  DISTRICT  TOTALS 

$ 53,123,554 

i 52,942,770 

% 30,369,698 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 


DATE:01/05/96 

*#»  BUTTE  DISTRICT  ♦« 

PAGE  NO:  4 

PRIME  CDFITRACTDR  “ 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TEfOT 

inm: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  ( 

COMPLETED 

USED 

RS  259-1(3)0 

SK  CONSTRUCTION,  INC. 

APPR 

06/03/93 

F.P.M.  HUNTER,LARRY 

NEHLAN  CREEK  ROAD 

G,  Gs,  PMs,  sm: 

11/14/94  07/19/93 

PHONE  NO  :494-3224 

A. 611 

m % 1,725,998  $ 1,507,750  $ 

1,702,812 

11/24/95 

lOOX 

96X 

RS  235-1(3)7 

PIONEER  READY  MIX 

11/16/93 

F.P.M.  MCCORMICK,  THOMAS 

N.  19TH  AVE.  INT. -BAXTER  LANE 

GR,BS, PMS, SEAL  t COVER 

12/20/93 

PHONE  NO  :586-5074 

HDP-IR  9113(1)  F 

11/15/95 

N.  19TH  AVE.  INTCH.  - BOZEMAN 
CONTRACT  TOTAL 

2.895 

mi  $ 9,376,003  $ 7,250,000  $ 

7,233,274 

lOOX 

93X 

STPU  1201  (if) 

JTL  GROUP,  INC. 

05/12/94 

F.P.M.  STREETER,STEFAN 

19TH  AVENUE-BOZEMAN 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  AND  SEAL  1 COVER 

06/08/94 

PHONE  NO  :587-5785 

CTpC  PQS-l 

NORTH  19TH  INTERCHANGE-WEST 
HDP  9113(001)  F 

GR.,  AGG.  SURF.,  PL.  MIX.  BIT.SURF.,  AND  SEAL  i COVER 

12/23/95 

NORTH  19TH  AVENUE-BAXTER  LANE 

GR,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  1 COVER 

CONTRACT  TOTAL 

2.957 

ni  ( 3,483,216  $ 3,483,216  $ 

3,588,260 

lOOX 

137X 

IM  90-6(75)313 

DIAMOND  CONSTRUCTION 

10/03/94 

F.P.M.  HELD,  TERRY 

BOZEMAN-LIVINGSTON  FEICING 

FENCE 

05/03/95 

PHONE  NO  :285-3111 

21.000 

mi  $ 290,562  % 285,768  $ 

231,859 

02/04/96*** 

81X 

79X 

BR  9001(21) 

SLETTEN  CONSTRUCTION  CO. 

11/17/94 

F.P.M.  WILLIAMS,PAUL 

BEAVERHEAD  RIVER  NEAR  BARRETTS 

CONC.  BEAM  BRIDGE  t APPROACHES 

04/18/95 

PHONE  NO  :683-6290 

0.A06 

mi  $ 274,836  $ 265,515  $ 

240,969 

10/81/95*« 

9IX 

91X 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC. 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR.,  AGG.  SURF.,  PMS,  SEAS  tCOVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  : 586-5074 

6.159 

mi  % 9,072,324  $ 7,378,871  $ 

3,668,914 

05/04/97*** 

50X 

43X 

IM  2(66) 

DIAMOND  CONSTRUCTION 

04/07/95 

F.P.M.  CHRISTENSEN  KEVIN 

BOULDER  HILL  - HELENA 

UPGRADE  EXISTING  GUARDRAIL, SIGNING  AND  INSTALL 

05/08/95 

PHONE  NO  :444-6386 

0.000 

mi  $ 929,797  % 896,750  $ 

1,256,734 

03/15/96*** 

98X 

69X 

IM  15-1(85)0 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95 

F.P.M.  HILLIAMS,PAUL 

MONIDA-LIMA 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  & COVER 

08/07/95 

PHONE  NO  : 683-6290 

17.983 

mi  % 6,293,308  $ 5,331,113  $ 

435,329 

07/12/97*** 

8X 

45X 

»*«  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 


DATE: 01/05/96 

BUTTE  DISTRICT  *« 

PAGE  NO:  5 

PRIME  CONTRACTOR 

HONT.DEPT.  FiaD  PROJECT  MANAGER 

oriGiNal 

AWARD  DATE 

PERCENT  XTDNT: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTF  29-^18)89 

JIM  GILMAN  EXCAVATING  INC. 

05/04/95 

F.P.H.  ARVISH,MIKE 

MONTANA  STREET  N.  BUTTE 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1.  COVER 

06/12/95 

PHONE  NO  :782-9327 

RTM  1207(1) 

NORTH  7TH  AVE.  BOZEMAN 

RTM  1805(5) 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  t,  COVER 

02/13/96M* 

MONTANA  STREET  S.  BUTTE 

PLANT  MIX  BIT.  SURF.  OVERLAY, SEAL  1 COVER 

STPE  2(161) 

3 LOCATIONS  BUTTE  DISTRICT 

SIDEWALK,  RAMPS,  CURB  t GUTTER  AND  ISLAND  CAPS 

CONTRACT  TOTAL 

A.780 

mi  $ 710,«:53  $ 765,958  $ 758,W'f 

93X 

IlOX 

IM  90-6(70)313 

RIVERSIDE  CONTRACTING 

06/05/95 

F.P.H.  STREETER,STEFAN 

ROCKY  CANYON 

PLANT  MIX  BITUMINOUS  OVERLAY,SEAL  t,  COVER  AND  BRIDGE  DECK 

06/26/95 

PHONE  NO  :587-5785 

5.160 

flii  $ if, 954, 841  $ 4,673,651  $ 4,112,054 

05/19/97*** 

88X 

65X 

STPHS-STPP  2(92) 

SCOTT  LONG  CONSTRUCTION 

06/05/95 

F.P.H.  PAUL  JAGODA 

DISTRICT  2 GUARDRAIL 

GUARDREIL  t SIGNING 

07/17/95 

PHONE  NO  :285-3111 

0.000 

mi  $ 154,822  % 118,950  % 125,080 

12/20/95 

lOOX 

107X 

IM  2(67) 

JIM  GILMAN  EXCAVATING  INC. 

06/05/95 

F.P.M.  0’BRIEN,MURRAY 

DISTRICT  2-EROSION  1 RAMP  MODI 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

08/14/95 

PHONE  NO  :782-7443 

0.256 

mi  $ 170,278  $ 155,594  $ 133,406 

02/21 /96*f* 

867. 

93X 

IM  2(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.H.  0'BRIEN,MURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB. 

07/20/95 

PHONE  NO  .-782-7443 

1.55A 

mi  % 1,982,000  $ 1,213,613  $ 1,076,201 

07/19/97*** 

89’/( 

OV. 

STPHS  2(167) 

SCOTT  CONSTRUCTION  INC. 

08/07/95 

F.P.H.  ZORN,  CHERYL 

DISTRICT  2 ELECTRICAL 

SIGNING  1 FLASHING  BEACONS 

11/02/95 

PHONE  NO  :782-1797 

0.000 

mi  $ 24,114  $ 25,012  $ 251 

12/21/95*** 

IX 

87X 

IM-STPP-NH  2(213) 

MARK  RITE  LINES  OF  MONT., INC 

08/07/95 

F.P.H.  ZORN,  CHERYL 

DISTRICT  2 EPOXY  PAVEMENT  MARK 

EPOXY  PAVEMENT  MARKING 

08/29/95 

PHONE  NO  :782-1797 

187.800 

mi  $ 863,260  $ 675,096  $ 361,234 

06/07/96*** 

54X 

47X 

MMS  2195(611) 

MARONICK  CONST.  CO.,  INC 

08/07/95 

F.P.M.  ARVISH,HIKE 

MONTANA  AVENUE-HELENA 

WIDEN  t PLANT  MIX  SURF. OVERLAY 

09/05/95 

PHONE  NO  :782-9327 

0.590 

mi  % 393,023  % 397,260  $ 183,299 

06/30/96*** 

46X 

44X 

»*»  ESTIMATED  COMPLETION  DATE 
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DATE!01/05/96 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lS/31/95 
«»t  BUTTE  DISTRICT  *§# 


PAGE  NOi  6 


PRIME  TONTRACTQR 

hont.dept.  field  project  manager 

ORIGINAL 

IIWAROJIATE 

PERCENT 

rmr. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-^»(75)S00 

JIM  GILMAN  EXCAVATING  INC. 

08/31/95 

F.P.M.  HELD,  TERRY 

LINCOLN  ROAD-SIEBEN 

PMS  OVERLAY,  SEAL  1 COVER  ANDBRIDGE  DECK  REHAB. 

/ / 

PHONE  NO  !885-3111 

17.094 

mi  % 6,188,110 

$ 5,490,618 

$ 68,768 

06/30/97«*  IX 

OX 

IM  E(176) 

OMO  CONSTRUCTION  INC 

08/31/95 

F.P.M.  PAUL  JAGODA 

INTERSTATE  SIGNING  (CHEVRONS) 

INTERSTATE  SIGNING 

09/80/95 

PHONE  NO  ;885-3111 

0.000 

iBi  % 51,959 

$ 89,804 

$ 88,634 

18/15/95 

lOOX 

OX 

IM  0008 (6E) 

OMO  CONSTRUCTION  INC 

11/80/95 

F.P.M.  0'BRIEN,MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  t SIGN  SUPPORT  UPGRADE 

/ / 

PHONE  NO  :788-7443 

400.800 

mi  % 5,809,670 

% 5,551,684 

$ 0 

01/31/97*«  OX 

OX 

STPHS  8(177) 

OMO  CONSTRUCTION  INC 

11/80/95 

F.P.M.  CHRISTENSEN  KEVIN 

PRIMARY  SIGNING  - STATEWIDE 

SIGNING  AND  DELINEATION 

/ / 

PHONE  NO  ;444-6386 

0.000 

(Hi  $ 67,880 

$ 58,765 

$ 0 

06/01 /96f«  OX 

06/01/96 

SMP  1699(95) 

A.M.  WELLES 

11/80/95 

F.P.M.  MCCORMICK,  THOMAS 

CRUSH  t STOCKPILE 

CRUSH  AND  STOCKPILE 

18/18/95 

PHONE  NO  :586-5074 

0.000 

m % 840,888 

$ 889,995 

$ 0 

03/01 /96*«  OX 

03/01/96 

RTS  878-1(10)85 

JIM  GILMAN  EXCAVATING  INC. 

11/80/95 

F.P.M.  BRAZILL,WILLIAM 

CARROLL  HILL  - EAST 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  1 COVER 

/ / 

PHONE  NO  :788-1797 

RTS  878-1(11)43 

08/19/96**» 

JACKSON  URBAN 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  t COVER 

CONTRACT  TOTAL 

6.030 

(Si  $ 686,335 

$ 680,308 

i 0 

OX 

OX 

RTF  59-1(15)84 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/80/95 

F.P.M.  STREETER,STEFAN 

WILSALL  - NORTH 

PLANT  MIX  BIT.  SURF.  OVERLAY,SEAL  1 COVER 

/ / 

PHONE  NO  ;587-5785 

RTS  360-1(1)0 

06/18/97*** 

WHITE  SULPHUR  SPRINGS  - WEST 

PLANT  MIX  BIT.  OVERLAY, SEAL  t COVER 

CONTRACT  TOTAL 

83.800 

mi  $ 3,579,458 

% 3,858,874 

$ 0 

OX 

OX 

BUttE  DISTRICT  TOTALS 

i 57,196,474 

* 49,716,900 

$ 85,805,509 
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DATE:01/05/96 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  13/31/95 
t»*  GREAT  FALLS  DISTRICT  ♦« 

— PRIME  CONTRACTOR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


ORIGIM' 

CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


— AWARD  DATE 

MODIF.  WORK  BEG. 
STATUS  WORK  COMP. 


PAGE  NO*  7 

MONT.DEPT.  FIELD  PROJECT  MANAGER 


TERCERT 

PROJECT 

COMPLETED 


T CONT. 

TIME 

USED 


STPX  0002(39) 

DURABLE  PVMT.  MARKINGS 


SWANSTON  EQUIPMENT  CO. 

STWD.  DURABLE  PVMT.  MARKINGS  INSTAL. 

0.000  mi  % 1,840,995  $ 1,624,530  % 1,622,252 


07/01/92  F.P.H.  GARY  BERG 

08/05/92  PHONE  NO  !265-6821 

08/13/96***  lOOX 


09/01/96 


SMP  2599(94) 

CRUSH  I STOCKPILE-GT.  F.  DIST. 


0.000 


CRUSH  ft  STOCKPILE 
(Hi 


HOLLOW  CONTRACTING 

171,600  $ 149,800  % 92,070 


10/03/94  F.P.H.  BILL  LAY 

08/28/95  PHONE  NO  :264-5310 

02/13/96***  61X 


09/01/95 


NH-IR  315-5(12)1  F 
1-315  INTERCHANGE  - GREAT  FALL 


1.284 


UNITED  MAT'LS  OF  GREAT  FALLS 
GR.  A6G.  SURF.,  PMS,  SEAL  tCOVER,  REVISE  5 BRIDGES,  TWO 
mi  $ 7,261,669  $ 5,676,356  % 4,904,150 


12/15/94  F.P.H.  DOUG  WILHOT 
01/23/95  PHONE  NO  ;771-7346 
03/05/97***  B6X 


54X 


BR-STPU  5211(5)  F 
9TH-10TH  ST  CONNECTOR  BRIDGE 


0.360 


BRIDGE  AND  APPROACHES 
fii 


SLETTEN  CONSTRUCTION  CO. 

$ 6,928,881  $ 5,834,970  $ 3,927,688 


12/15/94  F.P.H.  RANDY  AAFEDT 
01/16/95  PHONE  NO  :771-7170 
01/02/97***  67X 


51X 


STPP  3-2(23)51 
8 MILES  NORTH  OF  CHOTEAU 


SMITH  PAVING  & CONTRACTING  ENT 
BRIDGE  REPLACEMENT  WITH  PIPEAND  APPROACHES 
0.151  mi  $ 172,899  t 150,153  $ 68,812 


02/01/95  F.P.H.  TERRY  WICKMAN 
10/02/95  PHONE  NO  -.278-7931 
12/30/95***  46X  56X 


IH  15-6(28)323  F 

BRADY  - NO.  t SO.  (NORTHBOUND) 

11.568 


A-1  PAVING,  INC. 

GRADING,  AGGREGATE  SURFACING, PLANT  MIX  BITUMINOUS  SURFACING 
(Hi  % 8,121,632  $ 7,398,020  $ 4,187,580 


04/06/95  F.P.H.  TERRY  WICKMAN 
05/04/95  PHONE  NO  ;278-7931 
10/12/97***  57X  45X 


BR-STPU  5211(6)  F 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

0.325 


SHUMAKER  TRUCKING  AND  EXC. 
STRUCTURE  REMOVAL,  ROADWAYOBL ITERATION 
m $ 757,860  $ 478,500  * 


05/04/95  F.P.H.  RANDY  AAFEDT 

/ / PHONE  NO  !771-7170 

04/15/96***  OX  OX 


RTF  80-1(12)15 

S.E.  FT.  BENTON-GERALDINE 


RIVERSIDE  CONTRACTING 
COLD  RECYaE,  PLANT  MIX  BIT.SURFACING  OVERLAY,  SEAL  ^ 

13.300  (Hi  $ 1,208,824  $ 1,184,418  $ 924,730 


06/05/95  F.P.H.  RANDY  AAFEDT 
08/02/95  PHONE  NO  :771-7170 
06/14/96***  78X  63X 


STPP  41-1(10)28 

DEVILS  DIP  - NORTH  6 SOUTH 

RTF  41-1(12)19 

19  MILES  N.  OF  AVON  - NORTH 

CONTRACT  TOTAL 


PUHCO 

SLOPE  FLATTENING 

COLD  RECYCLE,  SEAL  b COVER 

16.140  mi  $ 717,000  $ 1,316,733 


377,823 


06/30/95  F.P.H.  MIKE  KLETTE 
08/23/95  PHONE  NO  :362-4036 
08/30/96*** 


29X  OX 


•**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  lE/31/95 


IWTMRBCTDR ' 

■ HONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

. — - original 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

HWARITDATE^  PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

TTDNT^ 

TIME 

USED 

NH-BR  Eij-=i»(12)138  F 

SUN  RIVER  BR.  - SUN  RIVER  - 
STPHS  10-l(18)«f 

SMELTER  AVE.  OVERPASS-GTF 
CONTRACT  TOTAL 

1.781 

SLETTEN  CONSTRUCTION  CO. 

WIDEN,  PMS  OVERLAY,  SEAL  tCOVER,  STEEL  BEAM  BRIDGE  AND 

OVERHEIGHT  WARNING  SYSTEM 

mi  $ 3,858,089  $ 8,758,989  $ 167,089 

08/31/95 

10/18/95 

06/30/97*** 

F.P.M.  BILL  LAY 
PHONE  NO  ;864-5310 

6X 

15X 

RTF  58-1(8)0 

BROWNING  - KIOWA  JCT 

18.008 

BLAHNIK  CONSTRUCTION,  INC. 

PL.  MIX  BIT.  SURF.  OVERLAY,AND  SEAL  1 COVER 
flii  ( 866,888  $ 876,849  $ 0 

08/31/95 

11/16/95 

18/10/96*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  : 434-8470 
OX 

OX 

NH  1-3(87)219  F 

BROWNING-EAST  1 WEST 

NH  1-3(88)888 

BROWNING  URBAN 

CONTRACT  TOTAL 

7.187 

D.H.  BLATTNER  1 SONS 

GRADE,  AGGREGATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  1 COVER 

PLANT  MIX  BIT.  SURF.,  SEAL  tCOVER 

(Hi  $ 10,788,180  $ 10,611,888  $ 0 

10/18/95 

11/81/95 

08/14/98*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  ; 434-8470 

OX 

OX 

IM  0008(810) 

DIST.3  CRACK  SEALING 

59.700 

BILLINGS  DEVELOPMENT  CORP 

DISTRICT  3 - CRACK  SEALING 

mi  $ 158,397  % 110,396  $ 5,450 

10/18/95 

10/86/95 

06/01/96*** 

F.P.M.  BILL  LAY 
PHONE  NO  ;864-5310 
5X 

04/01/96 

SMP  5099(95) 

CRUSH  1 STOCKPILE 

0.000 

KONITZ  CONTRACTING,  INC. 

CRUSH  AND  STOCKPILE 

mi  * 866,705  $ 869,030  $ 0 

11/80/95 
/ / 

06/30/96*** 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
OX 

06/30/96 

STPP  4A-1(10)1A 

VALIER-EAST 

13.691 

SK  CONSTRUCTION,  INC. 

GRADE,  AGGREGATE  SURF.,  PLANTMIX  BIT.  SURF.,  SEAL  & COVER 
m $ 9,895,163  $ 9,337,063  $ 0 

11/80/95 
/ / 

05/15/98*** 

F.P.M.  HIKE  KLETTE 
PHONE  NO  :368-4036 
OX 

OX 

STPU  5709(5) 

SIGNAL  RELOCATION  - HAVRE 

0.000 

PAVLIK  ELECTRIC  CO,  INC 

SIGNAL  RaOCATION  & SIGNING 

mi  % 61,869  $ 56,835  $ 0 

11/80/95 
/ / 

05/87/96*** 

F.P.M.  GARY  BERG 
PHONE  NO  S865-6881 
OX 

OX 

GREAT  FALLS  DISTRICT  TOTALS 

% 51,809,984  $ 47,833,804  i 16,877,644 

34X 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 




PRIHE'CDNTRACTDR"' 

hort;dept.  field  project  manager 

ORIGINAL 

AWARD  DATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  62-2(15)12  F 

SOUTH  OF  CULBERTSON  SOUTH 


9.0'f9 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRADING,  AGG.  SURF.,  PLANTHIX  BIT.  SURF.,  SEAL  t COVER 
m $ 7,8^(0,335  $ 6,558,66A  $ 5,003,915 


08/03/9^  F.P.M.  ARTHUR,  RONALD  T. 
09/19/9«(  PHONE  NO  :787-5701 
11/10/96***  88X  93X 


STPE  1-10(35)590 

L.  SCANLAN  CONTRACTOR 

09/01/94 

F.P.M.  BARTH,  TIM 

WOLF  POINT  STORM  DRAIN 

STORM  DRAIN, 

LANDSCAPING 

10/26/94 

PHONE  NO  ;653-1050 

0.046 

mi 

$ 90,015  $ 77,986  $ 

64,865 

02/13/96*** 

83X 

95X 

STPIJ  5002(8) 

CENTURY  COMPANIES,  JV 

09/01/94 

F.P.M.  LAUCKNER,  JAMES 

EAST  BARRY  STREET-GLENDIVE 

PL. 

MIX  BIT. 

SURF.  OVERLAY 

03/17/95 

PHONE  NO  : 365-2877 

M 5001(3) 

02/13/96*** 

JEFFERSON  SCHOOL  ROAD-GLENDIVE 

PL. 

MIX  BIT. 

SURF.  OVERLAY,SEAL  t COVER 

M 5001(4) 

HIGHLAND  PARK  ROAD-GLENDIVE 

PL. 

MIX  BIT. 

SURF.  OVERLAY, SEAL  i COVER 

STPP  5002(9) 

TOWNE  ST.  3 MEADE  AVENUE-GLEND 

PL. 

MIX  BIT. 

SURF.  OVERLAY,SIGNALS  t LIGHTING 

CONTRACT  TOTAL  0.000 

mi 

$ 1,791,488  $ 599,381  $ 

607,165 

96X 

104X 

STPS  242-1(10)0  F 

WICKENS  CONSTRUCTION, 

INC. 

11/17/94 

F.P.M.  PISK,  RANDAL 

MALTA  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.,  SEAL  t COVER  AND  BRIDGE 

03/20/95 

PHONE  NO  :228-9478 

6.977 

mi  $ 

4,573,521  % 

3,980,256 

$ 

3,720,235 

04/21/97*** 

93X  107X 

RTF  27-2(11)14 

PRINCE, 

INC. 

12/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

13.5  MILES  NORTH  OF  EKALAKA  ■ 

PMS  OVERLAY,  SEAL  t COVER 

04/27/95 

PHONE  NO  :232-1093 

RTF  42-2(3)20 

02/13/96*** 

20  MILES  NORTH  OF  FLOWING  WELL 

PHS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

27.300 

mi  $ 

1,815,481  $ 

1,849,330 

$ 

1,533,083 

B3X  99X 

SMP  1399(94) 

PRINCE, 

INC. 

12/15/94 

F.P.M.  MARTIN,  DOUGLAS 

CRUSH  i STOCKPILE 

- GLENDIVE 

D 

CRUSH  t STOCKPILE 

05/17/95 

PHONE  NO  ;784-2569 

0.000 

mi  $ 

292,250  $ 

297,010 

% 

124,792 

02/13/96*** 

427.  09/01/95 

SMP  3899(94) 

PRINCE, 

INC. 

12/15/94 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  1 STOCKPILE 

- GLENDIVE 

D 

CRUSH  1 STOCKPILE 

04/03/95 

PHONE  NO  :232-1093 

0.000 

mi  $ 

348,750  $ 

347,155 

$ 

320,932 

02/13/96*** 

92X  09/09/95 

RTS  251-1(1)0 

RIVERSIDE  CONTRACTING 

02/01/95 

F.P.M.  SWANSON,  ROBERT  E. 

SPROLE  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

03/30/95 

PHONE  NO  :232-1093 

f**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 

DATE:01/05/96 

***  GLENDIVE  DISTRICT  »« 

PAGE  NO:  10 

PRIME  CONTRACTOR 

HONT.DEPT.  FiaD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCENT 

X CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  COMPLETED 

USED 

RTS  EA3-1(I)15 

SACO  - NORTHWEST 

PMS  OVERLAY  AND  SEAL  & COVER 

02/13/96t« 

RTS  851-E(A)38 

lA  MI. SOUTH  OF  FLAXVILLE  - 

RTS  3AA-l(6)0 

NO. 

PMS  OVERLAY  AND  SEAL  1 COVER 

BROCKTON  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

RTS  511-1(1)0 

FLAXVILLE  NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

CONTRACT  TOTAL 

94.000 

mi  $ 4,148,981  $ 3,799,526  $ 

3,270,166 

86% 

83y. 

NH-STPP  57-7(13)317 

PRINCE,  INC. 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PLANT  MIX  BIT.  SURFACINGOVERLAY  AND  SEAL  1 COVER 

08/29/95 

PHONE  NO  :365-2877 

9.233 

mi  % 2,572,642  $ 2,485,218  $ 

416,307 

03/05/96*** 

m 

65X 

STPP  E5-1 (21)36 

WICKENS  CONSTRUCTION, 

INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

GRADE,  AGGREGATE  SURFACING,CTB,  PLANT  MIX  BITUMINOUS 

06/29/95 

PHONE  NO  :653-1050 

9.821 

mi  $ 6,527,624  $ 5,824,462  $ 

2,815,465 

08/19/97*** 

48X 

44X 

RTF  27-2(12)36 

PRINCE,  INC. 

06/05/95 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  & COVER 

06/17/95 

PHONE  NO  :232-1093 

RTF  31-1(10)3A 

OPHEIM  - SOUTH 

RTF  AE-2(A)37 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t,  COVER 

02/01/96*** 

37  MI.  NORTH  OF  FLOWING  WELLS 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

40.400 

mi  $ 2,336,755  $ 2,382,150  $ 

1,915,441 

SOX 

67X 

BR  9036(15) 

MACKIN  CONSTRUCTION  CO 

08/07/95 

F.P.M.  PISK,  RANDAL 

BIG  WARM  SPRINGS  CR  - S OF  MAL 

PRESTRESSED  CONCRETE  BRIDGEAND  APPROACHES 

09/13/95 

PHONE  NO  ;228-9478 

0.321 

mi  $ 231,058  $ 213,716  $ 

125,410 

07/10/96*** 

59X 

47X 

STPS-STPP  2(214) 

MARK  RITE  LINES  OF  MONT., INC 

08/07/95 

F.P.M.  LAUCKNER,  JAMES 

DISTRICT  4 EPOXY  PAVEMENT  MARK 

EPOXY  PAVEMENT  MARKING 

10/02/95 

PHONE  NO  :365-2877 

95.100 

mi  $ 321,235  % 250,259  % 

48,162 

03/23/96*** 

19X 

45X 

STPE  2(168) 

B t K CONSTRUCTION  LTD 

, CO. 

08/07/95 

F.P.M.  MARTIN,  DOUGLAS 

DISTRICT  4 EROSION  CONTROL 

EROSION  CONTROL 

11/09/95 

PHONE  NO  :784-2569 

0.000 

mi  $ 33,572  $ 24,360  $ 

964 

03/18/96*** 

4X 

43X 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 


DATE;01/05/9/i 

»*»  GLENDIVE  DISTRICT  **» 

PAGE  NO;  11 

PRIME  contractor 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

~ URIGINAL 

AWARD  DATE 

PERCENT 

Tim; 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPS  ‘>62-2(6)2 

AMERICAN  CONTRACTING,  INC. 

08/31/95 

F.P.M.  MARTIN,  DOUGLAS 

a MI  N OF  ROCK  SPRINGS  - NORTH 

GRADE  AND  AGGREGATE  SURFACE 

10/30/95 

PHONE  NO  :78‘>-2569 

7.777 

mi  f 2,552,302  $ 2,0‘>‘>,153  $ 21,6A2 

08/29/97«* 

IX 

6X 

STPE  94-‘f(55)122 

EDWARD  T.  CORPS  CONST. 

08/31/95 

F.P.M.  FRETTE,  KURT 

E.  HATHAWAY  - EROSION  CONTROL 

GRADE  AND  AGGREGATE  SURFACE 

10/12/95 

PHONE  NO  :232-1093 

0.000 

(Hi  $ 90,776  $ 69,281  $ 62,603 

11/10/95 

lOOX 

lOOX 

NH  1-9(31)516 

WASHINGTON  CONSTRUCTION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCTION,  WIDEN,  OVERLAY  SEAL  6 COVER  AND  3 CONC. 

12/06/95 

PHONE  NO  :EE8-9‘>78 

9.920 

mi  $ 6,90‘>,B3A  $ 6,873,272  * 0 

12/05/97**t 

OX 

OX 

BR  9017(9) 

S FISHER  CO.  INC. 

10/12/95 

F.P.M.  LAUCKNER,  JAMES 

WOODY  CREEK-63KM  N.E.  OF  JORDA 

BRIDGE  APPROACHWS  WITH  PIPESAND  APPROACHES 

/ / 

PHONE  NO  ;365-2877 

0.030 

kfli  $ EE3,71‘>  $ 1A9,930  $ 0 

0‘>/ 16/96*** 

OX 

OX 

BR  9038(9) 

JARRETT  CONSTRUCTION  INC. 

10/12/95 

F.P.M.  BACON,  DAVID 

TIMBER  CREEK-2  MILES  EAST  OF  P 

PRESTRESSED  CONC.  BRIDGE  ANDAPPROACHES 

/ / 

PHONE  NO  :365-2877 

0.373 

(Bi  $ ‘>69,375  $ ‘>13,299  * 0 

09/10/96*** 

OX 

OX 

GLENDIVE  DISTRICT  TOTALS 

i 43,172,708  $ 38, 239, ‘>10  $ 20,851,1‘>7 

S5X 

^ tXfi. 
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mNTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/95 


DATE: 01/05/96 

**»  BILLINGS  DISTRICT  »♦» 

PAGE  NO:  12 

■ PRiMe  contractor  “ 

MONT. DEPT,  field  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

0R1G1M 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  X CONT. 

PROJECT  TIME 

COMPLETED  USED 

IM-STPU  90-8(123)W6  F 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

PEND 

06/03/93 

F.P.M.  SLOE,  DAVID  A. 

W.  BILLINGS  INTERCHANGE 

G,  GS,  PMS,  1 STR'S. 

06/20/95 

07/28/93 

PHONE  NO  :248-3827 

0.400 

mi  $ 7,320,892  $ 6,327,862  $ 

6,851,353 

06/30/95*** 

98X 

lOOX 

NH  63-6(«f)e9  F 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PL.  MIX  BIT. SURF.  AND  SEAL  1 COVER 

05/24/94 

PHONE  NO  : 538-8732 

10.358 

mi  % 8,537,068  $ 7,644,405  $ 

8,647,980 

10/23/96*** 

98X 

84X 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

06/29/94 

F.P.M.  SHUPAK,TOM 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

11/07/94 

PHONE  NO  :245-0370 

3.155 

mi  $ 1,463,387  $ 1,323,143  $ 

1,596,652 

05/29/96*** 

98X 

68X 

STPU  102<»(3) 

MIDLAND  O'LEARY  INC. 

06/29/94 

F.P.M.  KEGLEY,  MEL 

STATE  AVENUE-BILLINGS 

GRADING,  PMS,  STORM  SEWER,WATER,  LIGHTING  t SIGNALS 

07/26/94 

PHONE  NO  !252-9831 

1.710 

mi  $ 7,111,335  $ 4,983,134  $ 

5,161,790 

07/25/96*** 

98X 

119X 

STPSNHSTPPI  2(141) 

MARK  RITE  LINES  OF  MONT., INC 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPER I MENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  :252-7329 

75.600 

mi  $ 531,904  $ 361,046  $ 

245,386 

02/13/96*** 

68X 

10/15/94 

NH  53-1(17)28  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/17/94 

F.P.M.  NEVILLE,  GARY 

BROADVIEW  - SOUTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.SURF.  AND  SEAL  t COVER 

12/21/94 

PHONE  NO  ;256-1720 

6.239 

mi  i 5,236,315  % 5,087,200  $ 

4,932,011 

12/29/96*** 

97X 

66X 

BR  9002(12) 

EDWARD  T.  COPPS  CONST. 

11/17/94 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER 

CONC.  BEAM  BRIDGE  6 APPROACHES 

06/05/95 

PHONE  NO  :252-7329 

0.406 

mi  $ 456,757  $ 458,847  $ 

393,603 

09/15/95*** 

86X 

09/15/95 

NH  16-1(35)23  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/01/95 

F.P.M.  SLOE,  DAVID  A. 

YELLOWSTONE  COUNTY  LINE  N 1 S 

GR.,  AGG.  SURF.,  PMS,  SEAL  LCOVER  AND  THREE  BRIDGES 

04/11/95 

PHONE  NO  : 248-3827 

6.365 

mi  $ 6,628,952  $ 7,257,661  $ 

6,004,506 

05/07/97*** 

83X 

VOX 

RTF  57-4(7)130 

MARVIN  A.  REHBEIN 

06/05/95 

F.P.M.  SACKS,  RAY 

WINNETT  - E6W 

PLANT  MIX  BITUMINOUS  SURFACING  OVERLAY,  SEAL  1 COVER 

07/20/95 

PHONE  NO  :538-8732 

6.700 

mi  $ 466,913  % 539,035  $ 

472,758 

01/24/96*** 

88X 

52X 

»»♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEP^^TnENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lS/31/95 


DATE:01/05/96 

«*  BILLINGS  DISTRICT  «* 

PAGE  NO:  13 

prime  CONTRACTOR 

HDNT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

award  date 

WORK  BEG. 
WORK  COMP. 

PERCENI  X CONT. 

PROJECT  TIME 

COMPLETED  USED 

NH  14-5(13)167  F 

SK  CONSTRUCTION,  INC. 

06/30/95 

F.P.M.  SACKS,  RAY 

ROUNDUP  - WEST 

GRADE,  AGGREGATE  SURFACING,PL.  MIX  BIT.  SURF.,  SEAL  t 

08/05/95 

PHONE  NO  :538-8732 

NH  16-S(7)46  F 

03/05/96»M 

ROUNDUP  - SOUTH 

GRADING,  AGG.  SURF.,  PLANT  MIX  BIT.  SURF.,  SEAL  1 COVER  AND 

CONTRACT  TOTAL 

2.772 

fiti  $ 3,089,000  $ 3,194,053  $ 2,132,460 

67X 

OX 

NH  2(120) 

J 1 S CONSTRUCTION 

08/07/95 

F.P.M.  SACKS,  RAY 

DISTRICT  5 GUARDRAIL 

GUARDRAIL  9 BRIDGE  RAILREVISION 

09/11/95 

PHONE  NO  :538-8732 

NH  61-4(16)99 

07/10/96f« 

2.8  MILES  S.W.  OF  DY  JUNCTION 

DRAINAGE  IMPROVEMENT  ANDRIPRAP 

STPE  2(170) 

THREE  LOCATIONS  - LEWISTOWN  AR 

EROSION  CONTROL  t RIPRAP 

CONTRACT  TOTAL 

0.000 

ffli  $ 761,529  $ 643,363  $ 

285,505 

44X 

53X 

STPE  63-1(7)18 

J t S CONSTRUCTION 

08/07/95 

F.P.M.  TILZEY,  RONALD 

SI DEWALK/CURB- JUDITH  GAP 

SIDEWALK  t DRAINAGEIMPROVEMENTS 

09/18/95 

PHONE  NO  :538-8732 

0.403 

mi  $ 234,155  $ 223,584  $ 

119,820 

03/21 /96«* 

54X 

67X 

IM  94-1(53)24 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/07/95 

F.P.M.  SHUPAK,TOM 

POMFEY'S  PILLAR-CUSTER 

COLD  MILL,  PLANT  MIX  BIT.SURF.  AND  SEAL  1 COVER 

08/21/95 

PHONE  NO  :245-0370 

22.800 

mi  $ 3,589,244  $ 3,443,157  % 2,863,770 

02/07/97*** 

83X 

55X 

NH-STPP  2(212) 

MARK  RITE  LINES  OF  MONT. 

,INC 

08/14/95 

F.P.M.  TILZEY,  RONALD 

DISTRICT  5 THERMOPLASTIC  PROGR 

THERMOPLASTIC  PAVEMENTMARKINGS 

10/16/95 

PHONE  NO  :538-8732 

11.300 

mi  $ 400,229  $ 385,599  $ 

175,889 

06/21/96*** 

46X 

E7X 

STPP  75-1(3)2 

CENTURY  COMPANIES,  JV 

08/31/95 

F.P.M.  TILZEY,  RONALD 

LEWISTOWN-WEST 

WIDEN,  PL.  MIX  BIT.  SURF.OVERLAY,  AND  SEAL  1 COVER 

09/11/95 

PHONE  NO  :538-8732 

1.236 

ffli  % 958,014  $ 919,000  $ 

199,950 

08/16/96*** 

E2X 

19X 

IM  90-9(81)503  F 

RIVERSIDE  CONTRACTING 

10/12/95 

F.P.M.  NEVILLE,  GARY 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLEOVERLAY 

/ / 

PHONE  NO  :256-i720 

RTF  48-1(16)0 

08/31/98*** 

CITY  OF  HARDIN 

PLANT  MIX  BIT.  SURF.  OVERLAYAND  SEAL  t.  COVER 

CONTRACT  TOTAL 

11.213 

km  $ 7,475,227  $ 7,400,450  $ 

0 

OX 

OX 

STPS  466-1(2)0 

SLEHEN  CONSTRUCTION  CO. 

11/20/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PLANT  MIX  BIT.  SURF.OVERLAY,  75  FT.  CONC.  BEAM  BR. 

/ / 

PHONE  NO  :538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153  $ 

0 

01/22/97*** 

OX 

OX 

BILliNus  Disirict  totals 

f 55,382,694  1 '51,442,693  rW 

;083;4^ 

73X 

TOTALS  FOR  ALL  PROJECTS: 

54X 
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